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SUBJECT:      GRANT  APPLICATION  RECEIPT  AND  APPROVAL  PROCESS 


1.     PURPOSE .     This  circular  provides  internal  operating  proce- 
dures for  the  receipt,  distribution,   and  preparation  of 
sections  3,  5,  8,   16(b)(2),   and  Title  23  grant  and  cooperative 
agreement  applications.     A  standardized  project  approval 
system  is  included  which  delineates  procedures  for  both 
headquarters  and  regional  awards. 

DEFINITION.     For  purposes  of  this  circular,  the  terms  grant 
and  cooperative  agreement  are  hereafter  referred  to  as  grant. 

SCOPE.     This  circular  applies  to  all  UMTA  headquarters  and 
regional  offices  involved  in  administering  or  providing 
support  for  sections  3,  5,  8,   16(b)(2),   and  Title  23  grants. 
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BACKGROUND .     Due  to  the  delegation  of  various  headquarters 
authorities  and  functions  to  the  regional  offices,  a  stan- 
dardized method  of  grants  administration  and  development 
actions  is  required  to  provide  consistency  of  operations. 
This  circular  imposes  specific  requirements  relative  to 
UMTA's  grant  delivery  system. 
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CHAPTER  I 


APPLICATION  CONTROL  AND  GRANT  DELIVERY  SYSTEM 
SECTIONS  3,  5.  8.  16(b)(2),   and  TITLE  23  GRANTS 


A.  GENERAL. 


INTRODUCTION.  The  purpose  of  this  chapter  is  to  provide 
standard  operating  procedures  for  the  receipt,  distribu- 
tion, and  preparation  of  sections  3,  5,  8,  and  16(b)(2), 
and  Title  23  projects.  The  following  procedures  stan- 
dardize the  exchange  of  critical  project  approval  infor- 
mation between  headquarters  and  regional  offices  and 
provide  for  a  predictable  and  controlled  method  of  paper 
work  flow. 


REFERENCES.     When  using  this  chapter,   it  may  be  necessary 
to  consult  several  other  resource  documents  which  provide 
detailed  instructions  for  completing  various  work  units; 
e.g.,  entering  project  information  into  the  management 
information  system  and  establishing  project  files. 
Refer  to  the  documents  noted  below: 

a.  UMTA  1100. 17A,   "Delegation  of  Program-Related  and  Ad- 
ministrative Authorities  to  Headquarters  Officials." 

b.  UMTA  1100. 18C,  "Delegations  of  Authority  for  Regional 
Admi  n  i  strators . " 

c.  UMTA  4710.1,  "Internal  Procedures  Implementing  Re- 
gional Delegations  of  Authority  in  Civil  Rights." 

d.  UMTA  0  2520.1,   "UMTA  Operating  Budget  System  Program 
Funds . " 


e.  UMTA  2720. lA,   "UMTA  Computer  System  User's  Guide." 

f.  UMTA  9060.1,  "Internal  Procedures  for  Section  5 
Operating  Assistance  Projects." 

g.  UMTA  C  8100. lA,   "Application  Procedures  for  Technical 
Studies  Grants." 

h.  UMTA  C  5000. lA,  "Internal  Project  Management  Guide- 
lines." 
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REGIONAL  APPROVALS. 

NOTE:     IT  IS  EXPECTED  THAT  ALL  BUT  A  SELECT  FEW  APPLICATIONS 
TDESIGNATED  in  regional  program  PLANS)  WILL  BE  APPROV- 
ED IN  REGIONAL  OFHCET: 

1.     APPLICATION  RECEIPT. 

a.     All  Program  Offices. 

1)  Applicant  submits  an  original  plus  two  copies  of 
the  grant  appl ication(s)  to  the  cognizant  region- 
al office.     Additional  copies  may  be  requested 

of  the  grantee  J_f  required  by  the  Department  of 
Labor  (DOL). 

2)  Date  stamp  each  application. 

3)  Record  the  following  information  in  a  Master 
Project  Log  (or  card  file  if  preferred): 

a)  Dated  received 

b)  Applicant's  name 

c)  UMTA  funds  requested  (if  applicable) 

d)  Type  of  action  (grant  or  amendment) 

4)  Retrieve  the  Project  Number  Control  Log  and  as- 
sign the  next  sequential  number  for  this  state 
and  activity  for  new  applications;  enter  original 
project  number  and  amendment  number  for  amend- 
ments; and  print  the  number  at  the  top  of  each 
copy  of  the  application. 

5)  Enter  the  assigned  project  number  in  the  Master 
Project  Log. 

6)  For  projects  requiring  a  DOL  13(c)  review,  pre- 
pare  "Request  for  Department  of  Labor"  rev i ew 
form  and  attach  two  copies  of  the  application. 
(For  major  rail  and  ferry  projects,  vf  additional 
copies  are  received,  they  should  also  be  forward- 
ed to  DOL.)  Record  the  date  sent  to  DOL  on  the 
Master  Project  Log  and  in  the  CRT  (see  "MACS 
Reference  Handbook").     Contact  the  action  officer 
to  obtain  the  projected  approval  timetable  for 
the  grant,  as  this  information  must  be  provided 
to  DOL  (see  Appendix  I,  Exhibit  A). 
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7)  Enter  the  official  project  application  in  the 
computer  (see  UMTA  C  2720. lA  for  data  entry 
procedures ) . 

8)  The  following  actions  are  also  performed  at  the 
application  receipt  stage: 

a)  Prepare  and  mail   an  acknowledgement  postcard 
(UMTA  5100.1-see  Appendix  I,   Exhibit  B)  to 
the  grantee,  citing  the  official  project 
number,  unless  a  form  letter  is  to  be  used 
instead.     A  copy  of  the  letter  should  be 
filed  in  folder  #1  for  references. 

b)  Prepare  "File  Folder  #1"  in  accordance  with 
UMTA  C  1324.1,   "Guidelines  for  Administration 
of  Records  and  Correspondence,"  Chapter  II, 
sections  4  and  5  and  include  a  checklist  of 
items  to  be  handled  in  the  approval  process. 

9)  Forward  official  project  folder  #1  to  the  action 
officer  (as  determined  by  the  director  of  the 
appropriate  program  office). 

10)     Action  officer  determines  whether  application 
package  is  complete  and  conducts  in-depth  sub- 
stantive review  (project  justification)  including 
site  visits  and  coordination  with  headquarters 
offices  as  required.     Action  officer  also  con- 
sults with  the  appropriate  civil  rights  officer 
to  ensure  the  applicant's  civil  rights  compli- 
ance.    If  application  package  is  incomplete, 
the  grantee  must  be  notified  immedi  ately  using 
the  form  either  in  Appendix  1 ,  Exhibit  t . 

2.     APPROVAL  PROCESS. 

a .     Regional  Offices. 

1)     Perform  the  following  actions  after  the  approval 
package  has  been  typed  and  signed  off  by  the 
action  officer: 

a)     Determine  availability  of  funds  and  whether 
project  is  on  an  approved  regional  program 
plan.     For  section  5  projects  in  UZA's  of 
200,000  or  more  population,  funds  must  be 
within  urbanized  area  limitations;  funds 
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must  be  within  state  limitations  for 
section  5  projects  in  areas  of  less  than 
200,000  population; 

b)  Prepare  advance  press  release  and  approval 
packages  (see  Appendix  2).     Send  press 
release  package  to  the  Office  of  Public 

Af f ai  rs ; 

c)  Enter  the  preval idation  of  funds  in  the 
CRT  (see  UMTA  2720. lA),  using  a  first-in, 
first-out  basis,  that  is,  preval i dating 
the  oldest  money  first; 

d)  Enter  the  prevalidation  figure  on  the  "Pro- 
ject Findings  and  Determinations"  form  and 
sign  the  prevalidation  block; 

e)  If  applicable,  enter  TIP  and  13(c)  certifica- 
tion dates  in  the  CRT;  and 

f)  Forward  completed  approval  package  with  fold- 
er #1  to  the  Office  Director. 


2)  Each  reviewer  initials  and  dates  the  route  slip 
and  the  yellow  concurrence  copy  of  the  approval 
memo,  signs  the  "Project  Findings  and  Determina- 
tions" form  where  applicable,   and  forwards  the 
package  to  the  next  reviewer.     (Approval  memo  is 
signed  by  the  recommending  official.) 

3)  Regional  Administrator  reviews  the  project  fold- 
ers.    Approving  officials  are  to  insure  that 
funds  are  available  for  a  project,   insure  that 
all   entries  were  made  into  UOBS,   and,  assuming 
all  other  pertinent  material   is  included,  signify 
approval  of  the  project  by  signing  and  dating  the 
Approval  Memorandum  and  the  Grant  Award  Notifica- 
tion page.     The  approving  official  must  also 
sign,   but  leave  undated,  the  Grant  Award  Letter. 
The  Grant  Award  Letter  is  dated  with  the  date  on 
which  the  grant  is  released  by  the  Assistant 
Secretary  for  Governmental  Affairs  (I-l). 

The  date  of  obligation  is  the  date  on  which  the 
Regional  Administrator  signs  the  grant  approval 
memorandum.     The  actual  obligating  document  is 
the  grant  approval  memorandum,  which  shows  the 
date  of  obligation  below  the  approving  official's 
si  gnature. 
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The  obligation  date  is  also  clearly  identified 
on  the  Notification  of  Grant  Approval.   In  addi- 
tion, the  first  paragraph  of  the  last  section 
of  each  Part  I,  Execution  of  Grant,  references 
the  obligation  date.     The  obligation  date  must 
also  be  stated  on  the  Grant  Award  Letter. 

All  provisions  of  UMTA's  Operating  Budget  System 
must  be  followed  (see  UMTA  0  2520.1). 

4)     Regional  Administrator  returns  the  approval 
package  to  the  appropriate  staff  person  who: 

a)  Notifies  UPA  by  telephone  of  approval  date; 

b)  Enters  approval  date  and  the  approved  funds 
in  the  CRT  adjusting  the  prevalidation  figure 
if  necessary  (see  "User's  Guide"); 

c)  Records  the  approved  project  budget  in  the 
CRT  (see  UMTA  C  2720. lA); 

d)  Mails  copy  of  the  award  letter-and  the 
approval  memo-to  the  Office  of  Accounting 
(UAD-20)  after  logging  the  date  in  the 
Master  Project  Log;  and 

e)  Places  the  approval  package  in  an  "Awaiting 
UPA  Release"  file  and  awaits  notification  of 
official  release  date. 

3.     GRANT  RELEASE. 

a.     Headquarters .     UPA  transmits  the  official  release 
date  on  the  CRT  as  part  of  a  daily  report.     UPA  IS 
ALSO  RESPONSIBLE  FOR   ENTERING  THE  RELEASE  DATE  INTO 
THE  PROJECT  DATA  BASE. 

b  .     Regi  ons . 

1)  Remove  the  approval  package  from  the  pending  file 
and  date  the  award  letter,  grant  agreement,  and 
budget  with  the  official  release  date.  (The 
approval  date  should  already  be  stated.) 

2)  Remove  the  SF-424  from  the  project  folder,  enter 
the  official  release  date  and  amount  awarded  on 
the  bottom,  note  the  Master  Project  Log,  and 
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enter  this  information  in  the  CRT  (see 
UMTA  C  2720. lA).     Mail   a  copy  of  the  SF-424 
to  the  appropriate  State  and  areawide  clearing- 
house agencies  and  TC-1082  SCIRA  within  7  days 
of  the    official  release  date  ( see  Chapter  II). 
The  original  SF-424  should  be  placed  in  the 
official  project  file. 

3)  Mail  the  award  letter  to  the  grantee,  with  the 
approved  project  budget,  agreement  execution 
instructions,  four  copies  of  the  grant  agreement, 
and  pertinent  UMTA  instructional  material  on  pro- 
ject administration.     Note  that  the  response 
time  has  been  changed  from  60  days  from  the  date 
of  the  approval  letter  to  90  days  from  the 
obligation  date  set  forth  in  the  approval  letter. 
If  grantee  is  to  be  paid  by  letter  of  credit, 
the  appropriate  material  should  also  be  sent 
(see  UMTA  C  5000. lA).     Enter  mailing  date  in 
Master  Project  Log. 

4)  For  sections  3,  5,  8,  and  Title  23  projects,  mail 
one  copy  of  the  approval  memo,  signed  award  let- 
ter,  approved  project  budget  and,  for  section  8 
grants  only,  the  justification,  0MB  budget  form 
(80-R0-186),  and  the  supplemental  budget  informa- 
tion page  to  the  appropriate  headquarters  program 
office.     Place  remaining  approval  package  mate- 
rial  inside  the  appropriate  file  folder. 

5)  When  the  grantee  returns  the  executed  agreements, 
three  actions  are  taken: 

a)  The  Regional  Counsel  reviews  the  signed  ag- 
reements to  assure  they  have  been  properly 
executed.     (Note  that  for  section  8  planning 
grants,  a  designated  official  may  be  author- 
ized to  execute  the  agreement.) 

b)  The  agreement  execution  date  is  entered  in 
the  CRT  (see  "MACS  Reference  Handbook"). 

c)  UAD-20  is  immediately  mailed  a  signed  origin- 
al of  the  agreement,   including  a  copy  of  the 
Notification  of  Grant  Approval  cover  sheet. 
Without  these  documents,  UAD-20  cannot  ap- 
prove grant  payments  to  the  grantee. 
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C. 


HEADQUARTERS  APPROVALS. 


WITH  THE  EXCEPTION  OF  SPECIFIC  PROJECTS   IDENTIFIED  IN 
REGIONAL  PROGRAM  PLANS.   ALL  PROJECTS  WILL  BE  APPROVED  IN 
THE  REGIONAL  OFFICES.     IN  THE  CASE  OF  A  HEADQUARTERS  AP- 
PROVAL,  THE  FOLLOWING  PROCEDURES  APPLY. 


1.     APPLICATION  RECEIPT. 


Procedures  remain  the  same  as  unde 


regional  approval s . 


2. 


APPROVAL  PROCESS. 


a. 


Regional  Offices. 


1)  Prepare  and  review  documents  to  assure  correct- 
ness,  and  also  perform  the  following  actions: 

a)  Determine  the  availability  of  funds; 

b)  Prepare  advance  press  release  and  approval 
packages  (see  Appendix  2).  Send  press  re- 
lease package  to  UPA; 

c)  Enter  the  prevalidation  of  funds  in  the 
CRT  (see  UMTA  C  2720. lA),  using  first-in, 
first-out  basis;  that  is,  pr ev a  1 i dat i ng 
the  oldest  money  first; 

d)  Enter  the  prevalidation  figure  on  the  "Pro- 
ject Findings  and  Determinations"  Form  and 
sign  the  prevalidation  block; 

e)  If  applicable,  enter  TIP  and  13(c)  certifica 
tion  dates  on  the  CRT;  and 

f)  Forward  completed  approval  package  with 
folder  #1  to  the  originating  action  officer. 

NOTE:     Operating  Budget  Journal -Program  Funds 
must  be  maintained  by  each  regional  office 
as  required  in  UMTA  0  2520.1. 

2)  Action  officer,   after  reviewing  the  packages, 
initiates  internal  circulation  of  the  packages. 
Each  regional  reviewing  unit  initials  and  dates 
the  route  slip  and  the  approval  memo  and  concur- 
rence yellow.     The  "Project  Findings  and  Deter- 
minations" form  is  signed  if  applicable. 
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3)  Regional  Administrator,  as  the  recommending  of- 
ficial,  indicates  his  recommendation  for  approval 
and  initials  and  dates  the  route  slip  and  yellow 
concurrence  copy. 

4)  Regional  Administrator  assures  that  the  approval/ 
press  release  packages  are  immediately  forwarded 
for  mailing  to  headquarters. 

5)  The  appropriate  staff  person  performs  the  follow- 
ing actions: 

a)  Checks  the  preva 1 i dat i on  amount  to  see  if  it 
has  been  adjusted.     If  it  has,  all  records 
and  forms  must  be  corrected. 

b)  Reproduces  one  copy  of  the  approval /press 
release  package  to  send  directly  to  UFA. 

c)  Places  approval  packages  into  manila  enve- 
lopes, retaining  the  original   letter  and  con- 
tracts, and  forwarding  copies  to  headquarters 
to  assure  expeditious  mailing  to  grantees 
after  release.     Stamps  or  writes  "Section 
Approval  Package"  on  face  of  envelopes. 

d)  Records  mailing  date  in  Master  Project  Log 
and  the  CRT. 

e)  Files  duplicate  approval  package  in  "PENDING 
HQS  APPROVAL"  file. 

f)  Mails  envelopes  to  appropriate  headquarters 
offices.     The  package  mailing  procedures  to 
be  used   (i.e.,  registered  mail,   air  express, 
etc.)  are  dependent  on  the  Regional  Adminis- 
trator and  predetermined  arrangements  with 
headquarters . 

Headquarters . 

1)  OST  mail  room  receives  approval /press  release 
packages  and  delivers  them  to  the  appropriate 
program  office. 

2)  The  program  office  receives  packages,  logs  in 
date  received,   immedi  ately  forwards  them  to  the 
designated  reviewing  official,   and  notifies  the 
regional  office  that  they  have  been  received. 
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3)  Reviewing  official  reviews  approval  package,  in- 
itials and  dates  the  routing  slip  and  yellow  con- 
currence copy,  and  forwards  to  the  appropriate 
Associate  Administrator. 

4)  The  Associate  Administrator's  secretary  logs  in 
the  package  by  date  and  project  number  and  places 
in  his/her  in-box. 

5)  The  Associate  Administrator  reviews  the  approval 
package,  signs  the  approval  memo  at  the  top,  and 
forwards  to  the  Executive  Secretariat  for  review 
and  logging  prior  to  the  Administrator's  signa- 
ture. 


6)  The  Deputy  Administrator  reviews  and  initials 
the  approval  memo  and  concurrence  yellow. 

7)  The  Administrator  reviews,  signs,  and  dates 
the  approval  memo  and  concurrence  yellow. 


8)  UOA 
all 


-10  notifies  the  appropriate  program  office  of 
Adm i n i s t r at  or- s i gned  grants  after  approval. 


9)     The  program  office  picks  up  the  approved  grant, 
records  the  date  in  the  Control  Log,   and  main- 
tains a  copy  of  approval  memo  and  approved 
project  budget  for  its  files. 

10)     The  program  office  notifies  the  regional  office 

by  telephone  of  the  approval  by  the  Administrator 
to  permit  the  GCA  to  note  the  Master  Project  Log 
with  the  approval  date,   and  enters  this  date  and 
the  approved  budget  into  the  CRT.     The  program 
office  also  notifies  UPA  of  the  approval  date. 
The  regional  clerk  files  the  approval  package 
in  the  "Awaiting  UPA  Release"  file  until  UPA 
notifies  the  regional  office  of  the  release 
date . 


3.     GRANT  RELEASE. 


a.     Headquarters .     UPA  notifies  the  regional  office  and 
the  program  office  of  the  release  date  on  the  CRT. 
UPA  IS  ALSO  RESPONSIBLE  FOR   ENTERING  THE  RELEASE 
DATE   INTO  THE  PROJECT  DATA  BASE.     The  program  office 
records  the  date  in  its  Control  Log  and  mails  the 
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approval  package  copy  to  the  appropriate  regional 
office,  retaining  a  copy  of  the  sigfied  award  letter 
for  the  program  office  files. 

b .  Regions. 

1)  The  appropriate  staff  member:     (a)  enters  the 
actual  obligation  of  funds  and  other  appropriate 
information  in  the  CRT  and  assures  that  the 
grant  approval  memorandum,  the  grant  award  let- 
ter, and  the  grant  agreement  figures  are  iden- 
tical to  it;  and  (b)  forwards  the  award  letter, 
the  approved  project  budget,  and  all  copies 

of  the  grant  agreeements  to  the  Regional  Adminis- 
trator. 

2)  Regional  Administrator  reviews  to  assure  dollar 
consistency,  signs  the  award  letter  and  all 
copies  of  the  grant  agreements,  and  returns  them 
to  the  appropriate  staff  member  to  be  dated.* 

*Note:     Both  the  official  release  date  and  the 
approval  date  should  be  indicated  in  the  appro- 
priate places. 

3)  Remove  the  SF-424  from  the  project  folder, 
enter  the  official  release  date  and  dollars 
awarded  on  the  bottom,  note  the  Master  Project 
Log ,   and  enter  this  information  in  the  CRT 
Tsee  UMTA  C  2720. lA).     Mail  one  copy  to  the 
appropriate  State  and  areawide  clearinghouse 
agencies  and  TC-1082  SCIRA  within  7  days  of 
official  release  date  (see  Chapter  II).  The 
original  SF-424  should  be  placed  in  the  project 
file. 

4)  Mail   the  award  letter  to  the  grantee,  with 
appropriate  number  of  grant  agreements,  the 
approved  project  budget,  contract  execution 
instructions,   and  pertinent  instructional 
material  on  project  administration.  Enter 
mailing  date  in  Master  Project  Log. 

5)  Mail  a  copy  of  the  signed  award  letter  to  the 
appropriate  program  office;  place  the  remaining 
approval  package  material   inside  the  appropriate 
file  folder. 
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6)     When  the  grantee  returns  the  executed  agree- 
ments, three  actions  are  taken: 

a)     The  Regional  Counsel  reviews  the  signed 

agreements  to  assure  they  have  been  properly 
executed . 


b)  The  agreement  execution  date  is  entered  in 
the  CRT  (see  UMTA  C  2720. lA). 

c)  UAD-20  is  immediately  mailed  a  signed  origin- 
al of  the  agreement,   including  a  copy  of  the 
Notification  of  Grant  Approval  cover  sheet. 
Without  these  documents,  UAD-20  cannot  ap- 
prove grant  payments  to  the  grantee. 

Any  amendments  must  also  be  entered  into 
the  CRT. 


c 


c 
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CHAPTER  II 

NOTIFICATION  TO  STATES  OF  GRANTS-IN-AID  INFORMATION 


A.  GENERAL. 


1.  PURPOSE .     This  chapter  prescribes  procedures  for  imple- 
menting the  intergovernmental   information  system.  The 
procedures  and  responsibilities  prescribed  by  this 
chapter  apply  to  the  State  and  areawide  clearinghouse 
and  TC-1082  SCIRA  notifications  of  UMTA  actions.  Thj_s 
chapter  does  not  cover  0MB  Cir cular  A-95  requirements 
for  clearinghouse  review  prior  to  grant  award .  For 
further  information  on  pre-award  review,  see  A-95  and 
reference  (e)  of  this  chapter. 

2.  BACKGROUND .     The  notification  process   is  a  reporting 
system  that  provides  the  states  with  information  on 
the  flow  of  Federal  assistance  funds.     The  information 
is  derived  from  that  listed  on  the  SF-424,  the  Federal 
Assistance  form.     This  form  is  not  used  for  internal 
UMTA  budgetary  control.     It  is  only  used  as  a  reporting 
too  1 ,  one  mandated  by  the  Office  of  Management  anT 
Budget  and  the  U.S.  Treasury  for  use  by  all  Federal 
agenc  ies . 

3.  REFERENCES. 


a.  0MB  Circular  A-102,   "Uniform  Administrative  Require- 
ments for  Grants- i n-Ai d  to  State  and  Local  Govern- 
ments," Attachment  M. 

b.  Treasury  Circular  1082,   "Notification  to  States  of 
Grant-in-Aid  Information." 

c.  0MB  Circular  A-95,  "Evaluation,  Review,  and  Coordina- 
tion of  Federal  and  Federally  Assisted  Programs  and 
Projects . " 

d.  Section  201  of  the  Intergovernmental  Cooperation 
Act  of  1968  (Public  Law  90-577). 

e.  "Federal  and  Federally  Assisted  Programs  and  Pro- 
jects-FHWA  and  UMTA",  A-95  coordination.  Federal 
Register,  Monday,  August  9,  1976. 
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4-     APPLICABILITY.     An  SF-424  is  required  for  the  following 
reasons:  ~Xsee  Figure  II-l) 

d .     To  meet  the  requirements  of  Treasury  Circu 1  a r  1082 
riErllS;?  7T~"  A  W  UMTA  grants  must  be  reporte?  with 
the  exception  of  those  grants  awarded  under  the 
provisions  of  Section  6  of  the  Urban  Mass  Transporta- 
tion Act  of  1964,   as  amended,  to  private,  nonprofit 
corporations  and  associations. 

To  notify  the  State  Central   Informat i  on  Reception 
Ag'enc'y  {"SCIRAjl     Tf  the  A-95  State  cTear  i  nghouse  and 
rTC-r082y  SCIRA  are  the  same  office,   and  A-95  notifi- 
cation is  required,  the  A-95  award  notice  to  the 
State  clearinghouse  fulfills  the  TC-1082  award  notice 
to"~the  State  SCIRA.     Note  that  UMTA  reports  to  the 
SCIRA's  at  the  basic  reporting  level.     This  means 
that  SF-424's  are  sent  to  the  appropriate  SCIRA's 
only  for  grants  awarded  to  states  or  their  political 
subdivisions. 

^ '     For  the  notif i  c  a  t  i  o  n  requirements  of  0MB 

Circular  A-95  to  State  and  areawide  clearinghouses : 
The  award,  rejection,  return  for  amendment,  deferral, 
or  withdrawal  of  grants  under  sections  3,  5  (Capital 
only),  6  (Demonstrations  only),  8,   and  16,  and 
Title  23  must  be  reported  using  an  SF-424.  THIS 
INCLUDES  PROJECTS  LISTED  "IN  AN  APPROVED  TIP/AE 
OR   UNIFIED  PLANNING  WORK  PROGRAM  ENDORSED  BY  THE 
METROPOLITAN  PLANNING  ORGANIZATION. 

^-     For  general  UMTA  requirements:     The  SF-424  is  a  com- 
ponent of  all  grant  applications,  amendments,  or 
withdrawals.     The  SF-424   is  not  required  for  procure- 
ment contracts  under  Section  6  and  Section  8. 

SF-424  REQUIREMENTS . 
1.  PR1CEDU_RXS. 

^ •     Use  of  Standard  Form  (SF)  424  (Federal  Assistance 

Form)  for  Grant  Award  Notification . 

(1)  Figure  1  prescribes  the  appropriate  SF-424 
distribution  for  each  category  of  UMTA  grant. 

(2)  Basic  instructions  for  completing  the  SF-424 
blocks  are  contained  on  the  reverse  side  of 
the  form.     Additional  detail   is  provided  in 
Treasury  Circular  1082  and  0MB  Circular  A-95. 
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It  is  imperative  in  filling  out  the  SF-424  that 
if  an  item  is  not  applicable,  "N/A"  be  inserted 
in  that  block.  The  following  guidelines  govern 
general  review  of  the  form: 

(a)  Grant  applications  must  be  submitted  using 
the  SF-424.  The  UMTA  office  reviewing  the 
application  for  grant  award  will: 

1^.     Verify  the  grantee-submitted  information 
contained  in  Sections  I  and  II,  assuring 
that  the  State  Application  Identifier 
(SAI)   is  contained  on  the  form.     (If  the 
SAI   is  not  on  the  SF-424,  call  the  grant- 
ee, or  check  the  TIP/AE  or  UPWP  if  the 
grant  is  a  part  of  either  of  these. 
(Per.  A-95,  paragraph  6.b.,  THE  SAI  IS 
MANDATORY . ) 

2.  Complete  Section  III,  with  the  exception 
of  Block  33,  "Action  Date"  and  Block  34, 
"Starting  Date." 

3.  Assure  the  accuracy  of  the  dollar  amounts 
entered  into  the  CRT. 

(b)  The  Federal  Agency  A-95  official   is  the  Asso- 
ciate Administrator  or  Regional  Administrator 
recommending  the  grant  for  award,  or  the 
Associate  Administrator  or  Regional  Adminis- 
trator awarding  the  grant,  depending  on  the 
appropriate  delegations  of  authority.  The 
Associate  Administrator  or  Regional  Adminis- 
trator signs  the  certification  required  in 
Block  38b,   Section  III,  prior  to  award  of  the 
grant  if  the  provisions  of  0MB  Circular  A-95 
apply  to  the  grant. 

b.     Use  of  Standard  Form  SF-424  for  Grant  Rejections, 
Deferrals,  Withdrawals,  and  Returns  for  AmendmenT. 

(1)  Immediately  upon  taking  one  of  the  above-listed 
actions,  the  responsible  office  enters  the 
appropriate  information  into  the  CRT  (see 

UMTA  C  2720. lA) . 

(2)  The  responsible  office  also: 


(a)  Verifies  the  information  submitted  by  the 
applicant  in  Section  I; 
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(b)  Completes  Section  III  in  its  entirety; 

(c)  Completes  Block  22b,  Section  II,  if  provi- 
sions of  0MB  Circular  A-95  apply;  and 

(d)  Assures  the  accuracy  of  the  dollar  amounts 
entered  into  the  CRT. 

(3)  The  Associate  Administrator  or  Regional  Adminis- 
trator signs  the  certification  required  in 
Block  38b,  Section  III,   at  the  time  action  is 
recommended  to  the  Administrator  or  accomplished 
by  the  Associate  Administrator  or  Regional  Admin- 
istrator  if  the  provisions  of  0MB  Circular  A-95 
apply. 

(4)  Amendments  to  pre v i ou s 1 y- appro ved  projects  that 
do  not  require  additional  UMTA  or  grantee  funding 
or  do  not  significantly  change  the  scope  of  the 
project  will  not  be  reported  under  the  provisions 
of  this  circular. 


c.     External  Distribution  of  the  SF-424  for  Grant  Awards. 


(1)  Upon  notification  by  the  Office  of  Public  Affairs 
that  the  grant  has  been  released,  the  responsible 
headquarters  or  regional  office  completes  Blocks 
33  and  34,  Section  III,  and  distributes  the 
SF-424's  to  appropriate  recipients  as  prescribed 
by  Figure  1  of  this  chapter.     A  copy  of  the 
SF-424  must  be  dispatched  to  the  State  and  area- 
wide  clearinghouses  and  SCIRA,   as  appropriate, 
within  seven  working  days  after  notification  of 
grant  release  (see  Figure  1).     Procedures  are 
outlined  in  the  SF-424  instructions  and  further 
explained  in  Treasury  Circular  1082  and  0MB 
Circular  A-95.     The  original  SF-424  should  be 
retained  in  the  official  project  file. 

For  all  projects  approved  by  UMTA  as  submitted, 
despite  a  clearinghouse  disapproval  or  condition- 
al  approval,  UMTA  must  also  forward  an  explana- 
tion of  the  reason  for  funding.     The  requirement 
under  0MB  Circular  A-95,  Part  I,  to  notify  all 
clearinghouses  within  seven  working  days  of  any 
major  action  taken  on  project  application  dif- 
fers from  the  TC-1082  requirement  to  notify  the 
State  SCIRA  of  grant  award  actions  within  seven 
days.     This  is  clearly  indicated  in  the  SF-424 
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instructions  (pages  3  and  4  of  the  SF-424). 
However ,   in  cases  where  the  A-95  State  clearing- 
house and  the  TC-1082  SCIRA  are  the  same  office, 
the  award  notice  to  the  State  clearinghouse 
fulfills  the  TC-1082  award  notice  requirement 
to  the  State  SCIRA. 

(2)  After  dispatch  of  the  SF-424,  the  responsible 
headquarters  or  regional  office  i  mmed  i  ate  1 y 
codes  the  fields  "Date  SF-424  Sent"  and  the 
amount  reported  on  the  SF-424  into  the  CRT.  This 
is  used  in  UMTA's  quarterly  reconciliation  pro- 
cess to  0MB  and  Treasury. 

d.  External  Distribution  of  the  SF-424  for  Grant  Rejec- 
tions, Deferrals,  Withdrawals,   and  Returns  for 
Amendment . 

(1)  After  review,  the  responsible  headquarters  or 
regional  office  distributes  the  SF-424's  within 
seven  working  days  to  the  appropriate  recipients 
as  prescribed  in  Figure  1  of  this  chapter. 

(2)  After  dispatch  of  the  SF-424's,  the  responsible 
headquarters  or  regional  office  immedi  ately  codes 
the  field  "Date  SF-424  Sent"  and  any  amounts 
reported  on  the  SF-424  into  the  CRT. 

e.  Reconciliation  Procedures. 

(1)  On  a  monthly  basis,   a  computer  listing  is  sent  by 
UAD-10  to  the  appropriate  headquarters  or  region- 
al program  office.     This  listing  shows  all  grants 
approved  and  whether  or  not  an  SF-424  has  been 
sent.     The  appropriate  Associate  Administrator  or 
Regional  Administrator  is  responsible  for  assur- 
ing that  all   SF-424's  required  but  not  yet  sent 
are  sent  immediately  and  that  the  date  for  this 
is  accurately  entered  into  the  CRT. 

(2)  On  a  quarter ly  basis,  a  computer  listing  is  used 
to  reconcile  the  sum  of  grant  obligations  with 
an  SF-424  date  falling  within  the  quarter  with 
the  cumulative  program  obligation  amount  reported 
to  0MB  on  the  appropriate  SF-133.     The  Office  of 
Management  Systems,  UAD-10,  directs  this  recon- 
ciliation effort . 
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(3)  The  quarterly  report  shows  the  following  informa- 
tion: 

(a)  Number  of  Grants  Awarded 

(Subject  to  TC-1082) 

(b)  Dollars  Awarded 

(c)  Number  of  SF-424's  Sent 

(d)  Total  Dollar  Amounts  on  those  SF-424's 

(e)  Difference  in  Numbers 

(f)  Difference  in  Dollars 

(g)  Explanation  of  Differences 

(h)  Proposed  Remedy 

(4)  Reports  of  the  quarterly  reconciliation  are 
forwarded  by  the  Office  of  Management  Systems, 
UAD-10,  to  the  Departmental  Office  of  Management 
Planning,  M-20,  within  20  calendar  days  following 
the  end  of  the  quarter. 

6.     RESPONSIBILITIES  OF  THE  OFFICE  OF  MANAGEMENT  SYSTEMS, 
UAD-10.     The  Office  of  Management  Systems,  UAD-IO, 
is  responsible  for: 

a.  Interface  with  OST  and  0MB  with  respect  to  A-95 
and  SF-424  policy; 

b.  Issuing  procedures  for  processing  the  SF-424; 

c.  Interpreting  the  language  of  A-95  bulletins;  and 

d.  Sending  the  monthly  computer  listing  to  the  appro- 
priate program  offices  by  the  fifth  working  day 

of  the  following  month. 

e.  Monitoring  quarterly  reports.     UAD-10  will  contact 
those  offices  showing  SF-424's  not  sent  or  with 
different  amounts  than  the  obligation  amounts  to 
determine  the  actions  to  be  taken  by  the  program 
of f i  ces . 

f.  Preparation  of  the  quarterly  SF-424  reconciliation 
reports . 
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FEDERAL  ASSISTANCE 


1.  TYPE 


OP  □  PREAPPLICATION 

ACTION  □  APPLICATION 

'^J^iatT  □  "OTIFICATION  OF  IN7ENT  (0|rt.) 

^ol)  □  RL?ORT  Of  FEDERAL  ACTION 


2.  APPLI- 
CANTS 
APPLI- 
CATION 


t.  NUMBER 


k.  DATE 
19 


y»aT  month  iat 


3.  STATl 
APPUCA- 

noN 

IDENTI- 
FIER 


Page  Il-g 

OMB  Approval  No.  29-ROZ18 


•  .  NUMBER 


b.  DATE 
ASSICNEO 


Ynr   montK  day 


19 


Leov» 

Blank 


4.  LEGAL  APPLICANT/RECIPIENT 

•.  Applicant  Ninw 

b  Organintion  Unit 

c  StrMt/P.O.  Box 

4  City  : 

(.  suu 

k.  Contact  Pancn  iNamt 
<  UltpKant  No  ) 


*.  County  : 
I.  ZIP  Coda: 


7.  TITLE  AND  DESCRIPTION  OF  APPLICANT'S  PROJECT 


5.  FEDERAL  EMPLOYER  IDENTIFICATION  NO. 


PRO- 
GRAM 

(From 
Fedtroi 
Catatot) 


:  NUH3ER 
b.  TITLE 


8.  TYPE  OF  APPLICANT.'RECIPIENT 


A-su;j 
B-lntentata 
C-Substata 
Dittiict 
D-County 
E-City 

F- School  Diitrid 
(r-SpKial  Purpsu 
Dlittict 


H-CoffiPi-jnity  Aciic"^  Agency 
I-  Hlg^e^  Educuonjl  Institution 
y-  Ind'an  Tribo 
K-Othai  ISptrify) : 


EnttT  appropriate  Utter  |  [ 


9.  TYPE  OF  ASSISTANCE 
A-Eaaic  Grant  l>-lnauranca 
B-Sup;lenuiital  Giant  E-Othar 
C-loan 


Enter  appro- 
priate  Utter(t} 


10.  AREA  OF  PROJECT  IMPACT  (Samt$  of  cUUt.  eonnfiaa. 

S(atM,  tU.) 


11.  ESTIMATED  NUM- 
BER OF  PERSONS 
BENEFITING 


12.  TYPE  OF  APPLICATION 
A-Ncw         C-Revision  E-Au(mentation 
B-Ranawal    D-Continuation  i — , 
Enter  appropriate  letter 


13. 


PROPOSED  FUNDING 


14.  CONGRESSIONAL  DISTRICTS  OF: 


a.  FEDERAL 


b.  APPLICANT 


«.  STATE 


4.  LOCAL 


a.  OTHER 


f.  TOTAL 


a.  APPLICANT 


16.  PROJECT  START 
DATE  Ytar  numtk  day 
19 


k.  PROJECT 


17. 


PROJECT 
DURATION 


Uontk* 


15.  TYPE  OF  CHANGE  (Tor  Ite  or  ite) 
A-lncftau  Dollan       F-Othai  {Specify) : 
B-Dccruss  Dollan 
C-lncrMta  Duration 

D-Otcrta>B  Duration   

E-Cancallatian 

Enter  appro- 
priate  lctler(t) 


IB.  ESTIMATED  DATE  TO 
BE  SUBMITTED  TO 
FEDERAL  AGENCY  ^ 


Y—r   McntJk  day 


19.  EXISTING  FEDERAL  IDLNTIFICATION  NUMBER 


19 


20.  FEDERAL  AGENCY  TO  RECEIVE  REQUEST  {Same,  CUy.  StaU.  ZIP  atda) 


21.  REMARKS  ADDED 
QYei    □  No 


22. 

THE 

APPLICANT 

CERTIFIES 

THAT^ 


23. 

CERTIFYING 
REPRE- 
SENTATIVE 


a.  To  tka  best  of  my  hnowladga  and  boliaf, 
data  In  tkis  praapplicatioa/applicatioa  ara 
tnia  and  eorract.  tlia  dooiiMat  kaa  koan 
duly  auUieriiad  by  U-.a  framlni  body  of 
lha  applicant  and  tha  applicant  will  coaiply 
•rith  tka  atuched  aguiranca*  If  U 
■IK*  la  oppiond. 
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atriKtieu  tbarain,  li  ippnpriata  doarinthouiot  and  all  raapontat  ara  attachad: 


0) 
CD 

(3) 


1.  TYPED  NAME  AND  TITLE 


So  re- 
eponte 

□ 
□ 
□ 


Reepone* 
atlaekod 


fc.  SIGNATURE 


□ 
□ 
□ 


e.  DATE  SIGNED 
1» 


moittA  iay 


24.  AGENCY  NAME 


2B.  APPLICA-  Year  month  day 
TION 

RECEIVED  19 


26.  ORGANIZATIONAL  UNIT 


27.  AOMINiSTRATIVE  OFFICE 


2S.  FEDERAL  APPLICATION 
IbENVIFiCAVION 


29.  ADDRESS 


10.  FECERAL  GRANT 
IDENTIFICATION 


31.  ACTION  TAKEN 

□  •.  AKARDEO 

□  b.  REJECTED 

Q  (.  RETURNED  FDR 
AHENDHEKT 

□  4.  DCfERREO 

□  0.  WITHDRAWN 


3S. 

FEDERAL  AGENCY 
A-95  ACTION 


32. 


FUNDING 


a.  FEDERAL 


b.  APPLICANT 


c.  ST.<TE 


d.  LOCAL 


0.  OTHER 


f.  TOT*L 
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.00 


.00 


.00 


.00 


Ytar   KuiitA  day 


33.  ACTION  DATE^ 


19 


34. 

STARTING 
DATE  19 


Year   month  day 


Si.  CONTACT    FOR    ADOiTIONAL  INFORMA- 
TION (Nam*  ait^  taliphont  MKmbcrJ 


35. 

ENDING 
DATE 


Year    month  day 


19 


37.  REMARKS  ADDED 


□  YesC" 


a.  In  taking  above  octlcn,  an;  cnnr>a«ts  rtc>l>7j  frain  daorir~lioi»aa  wen  con- 
aidf'«<:.  II  aie!Ky  laaponia  la  due  under  prevrtlons  ol  Part  1,  OMB  Circular  A-9S, 
it  bas  been  c;  ia  beiat  mad*. 


b.  FEDERAL  AGENC'V  A-9&  OmCIAL 
(ATamo  and  tiUphon*  no.) 


424-101 


fiqure  II-l 

Da  no    1     n-f  A 
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STANDARD  FORM  424  PAGE  2  (10-75) 


i.W-     5100.14  Paqe  11-11  , 

j«u  I  Q  igg,  GENERAL  INSTRUCTIONS 

This^  n!uffi-WFffese  standard  form.  First,  it  will  be  used  by  applicants  as  a  required  facesheet  for  pre- 
applications  and  applications  submitted  in  accordance  with  Federal  Management  Circular  74-7  Second  it  will 
be  used  by  Federal  agencies  to  report  to  Clearinghouses  on  major  actions  taken  on  applications'reviewed  by 
clearinghouses  in  accordance  with  0MB  Circular  A-95.  Third,  it  will  be  used  by  Federal  agencies  to  notify 
States  of  grants-in-aid  awarded  in  accordance  with  ^^easury  Circular  1082.  Fourth,  it  m?y  be  used  on  an 
optional  basis,  as  a  notification  of  intent  from  applicants  to  clearinghouses,  as  an  early  initial  notice  that  Federal 
assistance  is  to  be  applied  for  (clearinghouse  procedures  will  govern). 

APPLICANT  PROCEDURES  FOR  SECTION  I 

Applicant  will  complete  all  Items  in  Section  I.  If  an  itsm  is  not  applicabls.  write  "NA*'.  If  additional  space  Is  needed  insert 
an  asterisk        and  use  the  remarks  section  on  the  bacl<  of  the  form.  An  explanation  follows  for  each  item: 


2a. 
2b. 
3a. 


Item 

1.  Mark  appropriate  box.  Pre-application  and  applica- 
tion guidance  is  in  FMC  74-7  and  Federal  agency 
program  instructions.  Notification  of  intent  guid- 
ance is  in  Circular  A-95  and  procedures  from  clear- 
inghouse. Applicant  will  not  use  "Report  of  Federal 
Action"  box. 

Applicant's  own  control  number,  if  desired. 
Date  Section  I  is  prepared. 

Number  assigned  by  State  clearinghouse,  or  if  dele- 
gated by  State,  by  arcawi.ja  clearinghouse.  All  re- 
quests to  Federal  agencies  must  contain  this  identi- 
fier if  the  program  is  covered  by  Circular  A-95  and 
reqL'ired  by  applicable  State/areawide  clearing- 
house procedures.  If  in  doubt,  con£L;it  your  clear- 
inghouse. 

3b.       Date  applicant  notified  of  ciearinghouse  identifiar. 

4a-4h.  Lsgat  name  of  applicant/recipient,  name  of  primary 
organizEtional  unit  v/hich  will  undertakr  the  assist- 
ance activity,  complete  address  of  applican't,  and 
nama  and  telephone  number  of  person  who  c2r  pro- 
vide further  info.-mitic.;-;  obcut  this  request. 

5.  Employer  identification  number  of  ap,nlicant  as  as- 
signed by  Internal  Revenue  Service. 

6a.  Use  Catalog  of  Federal  Domestic  Assistance  num- 
ber assigned  to  program  under  which  assistance  is 
requested.  If  more  than  one  program  (e.g.,  joint- 
funding)  write  "multiple"  and  explain  in  remarks. 
If  unknown,  cite  Public  Law  or  U.S.  Code. 

6b.  Program  title  from  Federal  Catalog.  Abbreviate  if 
necessary. 

7.  Brief  title  and  appropriate  description  of  project. 
For  notification  of  intent,  continue  In  remarks  sec- 
tion if  necessary  to  convey  proper  description. 

8.  Mostly  self-explanatory.  "City"  includes  town,  town- 
ship or  other  municipality. 

9.  Check  the  type(s)  of  assistance  requested.  The 
definitions  of  the  terms  are: 

A.  Basic  Grant.  An  original  request  for  Federal 
funds.  This  would  not  include  any  contribution 
provided  under  a  supplemental  grant. 

B.  Supplemental  Grant.  A  request  to  increase  a 
basic  grant  in  certain  cases  where  tiie  eligible 
applicant  cannot  supply  the  required  matching 
share  of  the  basic  Federal  program  (e.g.,  grants 
awarded  by  the  Appalachian  Regional  Commis- 
sion to  provide  the  applicant  a  matching  share). 

C  Loan.  Self  explanatory. 


Item 


10. 


11. 


12. 


13. 


14a. 
14b. 

15. 


D.  Insurance.  Self  explanatory. 

E.  Other.  Explain  on  remarks  page. 

Governrnentol  unit  where  significant  and  meaning- 
ful impact  could  be  observed.  List  only  largest  unit 
or  units  affected,  such  as  State,  county,  or  city.  If 
entire  unit  affected,  list  it  rather  than  subjnits. 

Estimated  number  of  persons  directly  benefiting 
from  project. 

Use  cppropriate  code  letter.  Definitions  are: 

A.  New.  A  submittal  for  the  first  time  for  a  new 
project. 

B.  Renewal.  An  extension  for  an  additional  funding/ 
budget  period  for  a  project  having  no  projected 
completion  date,  but  for  which  Federal  support 
must  be  renewed  each  year. 

C.  Revision.  A  modification  to  project  natu.-e  or 
scopo  which  may  result  in  funding  change  (in- 
crease or  decrease). 

D.  Continualicn.  An  extension  for  an  additional 
funding/budget  period  for  a  project  the  agency 
initially  agreed  to  fund  for  a  definite  number  of 
years. 

E.  Augmentation.  A  requirement  for  additional 
funds  for  a  project  previously  awarded  funds  in 
the  same  funding/budcet  period.  Project  nature 
and  scope  unchanged. 

Amount  requested  or  to  be  cont.'ibuted  during  tha 
fir-t  fundine/budget  period  by  each  contributor. 
Value  of  in-kind  contributions  will  bs  included.  If 
the  action  is  a  chcn^e  in  dollar  amount  of  an  exist- 
ing grant  (a  revision  or  augmentation),  indicate 
only  the  amount  of  the  change.  For  decreases  en- 
close the  amount  in  parentheses.  If  both  basic  and 
supplemental  amounts  are  incli.'ded,  breakout  in 
remarks.  For  multiple  program  funding,  use  totals 
and  show  program  breakouts  in  remarks.  Item  defi- 
nitions: 13a,  amount  tequosied  fro.ti  Federal  Gov- 
ernment; ISb,  amount  applicant  will  contribute: 
13c,  amount  from  State,  if  applicant  is  not  a  State; 
13d,  amount  from  local  government,  if  applicant  io 
not  a  local  government;  13e,  an".cu,nt  from  any  other 
sources,  explain  in  remarks. 

Self  expla-tatory. 

The  district(s)  where  most  of  actual  work  will  be 
accomplished.  If  city-wide  or  State-v.'ide.  covering 
several  districts,  v/rite  "city-wide"  or  "State-wide." 

Complete  only  for  revisions  (item  12c),  or  augmen- 
tatior.s  (item  12e). 


•'  Figure  1 1-1 
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16.  Approximate  date  project  expected  to  begin  (usually 
associated  with  estimated  date  of  availability  of 
funding). 

17.  Estimated  number  of  months  to  complete  project 
after  Federal  funds  are  available. 

18.  Estimated  date  preapplication/applicatlon  will  be 
submitted  to  Federal  agency  if  this  project  requires 
clearinghouse  review.  If  review  not  required,  this 
date  would  usually  be  same  as  date  in  item  2b. 


JAN  I  9  19,81 

19.  Existing  Federal  Identification  number  if  this  is  not 
a  new  request  and  directly  relates  to  a  previous 
Federal  action.  OtherwiiS  write  "NA". 

20.  Indicate  Federal  agency  to  which  this  requcrt  is 
addressed.  Street  address  not  required,  but  do  uso 
ZIF. 

21.  Check  appropriate  box  as  to  whethsr  Section  IV  cf 
form  contains  remarks  and/or  additional  remarks 
are  attached. 


APPLICANT  PROCEDURES  FOR  SECTION  II 

Applicants  will  always  complete  items  23a.  23b,  and  23c.  If  cicaringhouse  review/  Is  required,  Item  22b  must  be  fully  com- 
pleted. An  explanation  follows  for  each  Item: 


Item 

22b.  List  clearinghouses  to  which  submitted  and  show 
In  appropriate  blocks  the  status  of  their  responses. 
For  more  than  three  clearinghouses,  continue  in 
remarks  section.  All  written  comments  submitted 
by  or  through  clearinghouses  must  be  attached. 

23a.  Name  and  title  of  authorized  representative  of  legal 
applicant. 


Jtem 

23b.  Self  explanatory. 
23c.       Self  explanatory. 

Note:      Applicant  completes  only  Sections  I  and  II.  Section 
III  is  completed  by  Federal  agencies. 


FEDERAL  AGENCY  PROCEDURES  FOR  SECTION  III 

If  applicant-supplied  information  in  Sections  1  and  II  needs  no  updating  or  adjustment  to  fit  the  finel  Federal  action,  the 
Federal  agency  will  complete  Section  III  only.  An  explanation  for  each  item  follov;s: 


Item 

24.  Executive  department  or  independent  agency  having 
program  administration  responsibility. 

25.  Self  explanatory. 

26.  Primary  organizational  unit  below  department  level 
having  direct  program  management  responsibility. 

27.  Office  directly  monitoring  the  program. 

28.  Use  to  identify  non-award  actions  where  Federal 
grant  identifier  in  item  30  is  not  applicable  or  will 
not  suffice. 

29.  Complete  address  of  administering  office  shown  in 
item  26. 

30.  Use  to  identify  award  a:tions  where  different  from 
Federal  application  identifier  in  item  28. 

31.  Self  explanatory.  Use  remarks  section  to  amplify 
where  appropriate. 

32.  Amount  to  be  contributed  during  the  first  funding/ 
budget  period  by  each  contributor.  Value  of  in-kind 
contributions  will  be  included.  M  the  action  is  a 
change  in  dollar  amount  of  an  existing  grant  (a  revi- 
sion or  augmentation),  indicate  only  the  amount  of 
change.  For  decreases,  enclose  the  amount  in  pa 
rentheses.  If  both  basic  and  supplemental  amounts 
are  included,  breakout  in  remarks.  For  multipte  pro- 
gram funding,  use  totals  and  show  program  break- 
outs in  remarks.  Item  definitions:  32a,  amount 
awarded  by  Federal  Government;  32b,  amount  ap- 
plicant will  contribute;  32c,  amount  from  State,  if 
applicant  is  not  a  State;  32d,  amount  from  local 
government  if  applicant  is  not  a  local  government; 
32e,  amount  from  any  other  sources,  explain  in 
remarks. 

33.  Date  action  was  taken  on  this  rsquest 

34.  Date  funds  will  become  available. 


Item 

35.  Nana  and  t-jlophone  no.  of  agency  pr-rson  who  can 
provide  more  information  rei^ardinE  thi3  assistance. 

36.  Date  after  which  funds  will  no  longer  be  available. 

37.  Check  appropriate  box  as  to  whether  Section  IV  of 
form  contains  Federal  remarl-s  and/or  attachment 
of  additional  remarks. 

38.  For  use  with  A-95  action  notices  only.  Name  and 
telephone  of  person  who  can  assure  that  appropri- 
ate A-95  action  has  been  taken — If  same  as  person 
shown  in  item  35,  write  "same".  If  not  applicable, 
write  "NA". 

Federal  Agency  Procedures — special  considerations 

A.  Treasury  Circular  1082  compliance.  Federal  agency  will 
assure  proper  completion  of  Sections  1  and  111.  If  Section  I 
is  being  completed  by  Federal  agency,  all  applicable  items 
must  be  filled  in.  Addresses  of  State  Information  Recep- 
tion A.gencies  (SCIRA's)  are  provided  by  Treasury  Depart- 
ment to  each  agency.  This  form  replaces  SF  240,  v/hich 
will  no  longer  be  used. 

B.  0M8  Ci.'cular  A-95  compliance.  Federal  agency  will  as- 
sure proper  completion  of  Sections  I,  II,  and  111.  This  form 
is  required  for  notifying  all  reviewing  clearinghouses  of 
major  actions  on  all  programs  reviewed  under  A-95. 
Addresses  of  State  and  areawide  clearinghouses  are  pro- 
vided by  0MB  to  each  agency.  Substantive  differences 
t>etwe€n  applicant's  request  and/or  cleoringhouse  recom- 
mendations, and  the  project  as  finally  awarded  will  be 
explained  in  A-95  notifications  to  clearinghouses. 

C.  Special  note.  In  most,  but  not  all  States,  the  A-95  State 
clearinghouse  and  the  (TO  1082)  SCIRA  are  the  same 
office.  In  such  cases,  the  A-95  award  notice  to  the  State 
clearinghouse  will  fulfill  the  TC  1032  award  notice  re- 
quirement to  the  State  SCIRA.  Duplicate  notification 
should  be  avoided. 


/Figure  II-l 
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UMTA  #1:    No  deadline  or  action 
date  specified 


Director 

Labor-Managarient  Relations  Services  Administration 

IMSA-LMRS-DED 

RDcm  N-5417 

New  Labor  Department  Building 
200  Constitution  Avenue,  N.W. 
Washington,  D.C.  20210 

S'jbject: 

Dear  Sir: 

Enclosed  are  two  (2)  copies  of  the  subject  grant  application.  IT-TTA 
cannot  predict  a  time  schedule  for  acting  upon  the  subject  grant 
aoolication.    Please  begin  normal  processing  at  this  time.    l^TTA  wil 
nctir/  you  of  its  time  schedule  for  action  when  one  is  established  a: 
rev  req-uest,  if  appropriate,  that  you  establish  a  time  schedule  for  ' 
negotiations  pursuant  to  29  CFR  215.3(d).    Please  advise  us  of  the 
Sec^ior.  13(c)  terrs  and  conditions  for  inclusion  in  the  or  ant  contra 


Sincerely, 

Regional  Administrator 


Enclos-ures 


EXHIBIT  A 
Page  1  qf  , 
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IMTA  #2:    Specific  ciate  identified 

Director 

I^bor-Management  Relations  Services 

J^irrinistration 
IWSA-IWRS-DED 
Room  1^5417 

New  Labor  Department  Building 
200  Constitution  Avenue,  N.K. 
Washington,  D.C.  20210 

Subject: 

Dear  Sir: 

Enclosed  are  two  (2)  copies  of  the  subject  grant  application.  U^T^;:"s 
projected  timetable  for  acting  upon  the  subject  grant  is   


In  order  to  meet  that  tunetable,  Departrront  of  I^r  certification  is 
recraestec  on  or  about  two  weeks  prior  to  that  date.    Please  establish  £ 
time  schedule  for  negotiations  purs'uant  to  29  CFR  215.3(d)  .  Please 
advise  "us  of  the  Section  13(c)  terms  and  conditions  for  inclusion  ir. 
the  crant  contract. 


Sincerely , 

Recional  Admnistrator 


Enclosures 
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UMTA  #3:    Quarter  of  action  date 
specified 


Director 

lahor-Managgnent  Relations  Services 

A3ministration 
IMSA-LMRS-DED 
Rocm  N-5417 

Ne^N-  Labor  Department  Building 
200  Constitution  Avenue,  N.K. 
Washington,  D.C.  20210 

S-Jbject: 

Dear  Sir: 

Enclosed  are  two  (2)  copies  of  the  subject  grant  application.  This 
project  is  programed  for  action  in  the  beoinning/iriddle/end  of 


of  Labor  certification  is  requested  on  or  eibout  two  weeks  prior  to  that 
date.    Please  begin  processing  this  application  to  meet  that  tine 
schedule.    MZZ:-.  v.-ill  notify  you  if  it  is  able  to  predict  a  rx>re  sperifi' 
date  for  action  upon  this  application.    Please  advise  us  of  the  Serticr. 
13  ■c)  terris  anf  conditions  for  inclusion  in  the  grant  contract. 


craarter.    In  order  to  meet  that  timetable,  Departnent 


Sincerelv, 


Recional  Ad-inistratcr 


Enclosures 
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UMTA  #4:    Follow-up  specifying  an 
action  date 


Director 

LabDr-Management  Relations  Services 

Administration 
LMSA-U^-DED 
RooTi  N-5417 

Nev.-  Labor  Department  &ailding 
200  Constitution  Avenue,  N.v:. 
Washington,  D.C.  20210 

S'Jbject: 

Dear  Sir: 

Your  record  vdll  indicate  that  the  subject  grant  application  was  sent 

to  Department  of  Labor  by  letter  dated   .  At 

that  time  UMTA  could  not  predict  a  time  schedule  for  actJ.n:r  upon  that 

application.    U-TIk  has  no>-  established    as  its 

projected  tiinetable.    Please  establish,  if  appropriate,  a  time 
schedule  for  negctiatior.s  p-ursuant  to  29  CFR  215.3(c).    Please  advise 
us  of  the  Section  13(c)  terras  and  conditions  fcr  inclusion  in  the 
grar.t  con  "tract. 


Sincerely , 


Recional  Adri: 


njLstratcr 


Enclos-ures 
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UMEA  #5:  Project  Informational  Correspondence 


Director 

Labor-Management  Relations  Services 

Admini  stration 
LMSA-LMRS-DED 
Room  N-5417 

New  Labor  Department  Building  pe: 
200  Constitution  Avenue,  N.W. 
Washington,  D.C.  20210 


kTTA:   Eugenie  Lafranchise 


Dear  Sir: 

Enclosed  is  one  oop\'  of  the  subject  grant  application  anendment.  The 

Departnent  of  Labor  certified  the  original  project  on   

At' that  tine,  DOL  irade  its  determination  that  fair  and  equitable 
cirrangerrents  existed  to  protect  the  interest  of  arployees  affectec: 
by  the  project  as  req-airec  bs-  Section  13(c)  of  the  UMT  Act  of  1964, 
as  ariended. 

T^-.is  anendrer.t  represents  


Therefore,  we  feel  the  nafare  of  the  airendnent  is  such  that  ne.'.-  DCL 
certification  is  not  req-Jired.    If  you  agree,  please  indicate  by  sigr_r.r 
the  bettor  of  this  letter  and  refoming  it  to  our  regional  office  as 
soon  as  convenient. 


Sinoerely, 


Itecrional  Adranistrator 


Enclosure 


DOL  C0!CURSE:J3I  : 


BY: 


D?iTE: 


DOL  NON-CDNCbTffQIiCE 


BY: 


n?.TE: 
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U.S.  Department  of  Labor 


Labo'-Managemeni  Services  Admmistriiion 

Washington.  D  C  20216 

Reply  to  the  Attention  of 


UMTA  C  5100. 

JAN  I  9  1981 


DOL  *1 :  no  action  soecified  by  UMTA 
(Letter  to  ADplicant,  cc  to  URO) 

RE:     U.MTA  Application 


Dear 

Th--  De?:>rtr.er.t  'of  Transportation  has  referred  to  this  office 
the  ablv-  raptionec  aoplication  for  a  grant  under  the  Urbar 
I'ass  Trar.srcrtaticr.  Act  of  1964,  as  amended,  and  requester 
the  Secretary  of  L.=ibor '  s  certification  that  required  erployee 
protective  arrang?r,ents  have  been  n^ade. 

Cji  prccedurc  for  processing  applications  in  situations 
vhore  affected  employees  are  representad  by  a  Icbor  orgL-.i 
72tior.  is  to  expecr  that  protective  ar rangerer.ts  vil.  be 
c'=ve"'oce-  throuch  negotxatio.-.?  betvetr.  approprirte  represen 
tatives  of  th.-  grant  applicant  and  affected  erployees.^  Ic 
fa-ilitate  .s'jch  negotiations  we  have  referred  a  copy  o  tne 
cran;  ep- la  ration  to  the  union/s  shovn  on  the  attache-  list. 

Th^  P0--0-    ii  our  Division  of  Lmployee  Protections  responsible 
for  processinc  this  certification  request  and  who  is  svailcb.c 
to  pro---Je  any  assistance  the  parties  r.ay  des:.rG  tc  facil.tct-. 
th-  d^velopr.ent  of  the  required  p:  otc-ct ions  is 
I  would  c.rcre'.iate  your  advisinc  of  steps  that  have  b<jen 

taVe-  cz   are  r.lanned  to  sat:.Efy  thr-  e-.ploye-  protection 
require- £nt5  of  the  Act.  can  be  reached  by  phone  at  .2^^. 

357-0- -'2  or  by  writing  tc  ihe  Liv:sicn  of  Erployee  Frct'-.-tior.s , 
U.S.   Dez.artr.enr  o'  Lc.\.r-i  ,  P.oo-  ■.s542:,    200  Constitution 
Avenue,' I>.W.  ,  vr-'.sh:  ng  ton ,  D-C.  2.-)210. 

Sincere] y , 


Phi]ip  G.  Riccc'^cno 
Acting  Director 

Office  of  Labor-Managcrent 
P.-jlaticnr  Services 


Enclosui- 
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U.S.  Department  of  Labor 


Labor-ManageTien!  Services  Administration 
Washington  D  C  20216 


Reply  to  the  Attention  of 


DOL  #1    (Letter  to  Union) 


RE:     UMTA  Application 


Dear 


The  Department  of  Transportation  has  referred  to  this  office 
the  above  captioned  application  for  a  grant  under  the  Urba-. 
Mass  Transportation  Act  of  1964,  as  amended,  and  requested 
the  Secretary  of  Labor's  certification  that  required  err.ployee 
protective  arrangenients  have  been  made. 

Our  procedure-  for  processing  applications  in  situations 
wh=re  affected  errployees  are  represented  by  a  labor  orger.;- 
zation  is  to  expect  that  protective  arrangements  will  be 
developed  through  negotiations  between  appropriate  represen- 
tatives of  the  grant  applicant  and  affected  employees.  Tc 
facilitate  your  reviev.-  we  have  enclosed  a  copy  of  the  grar.t 
application.     A  similar  referral  letter  has  been  transmitted 
to  the  applicant  shown  on  the  attached  list. 

The  person  in  our  Division  of  Employee  Protections  responsible 
for  processing  this  certification  request  and  who  is  available 
tc  provide  any  assistance  the  parties  may  desire  to  facilitate 
the  developnent  of  the  required  protections  is 
I  would  appreciatie  your  advising  of  steps  that  have 

been  taken  or  are  planned  to  satisfy  the  e:nployee  protertior, 
reauirem.ents  of  the  Act.  can  be  reached  by  phone  at  (2C2) 

357-04  73  or  by  writing  to  the  Division  of  Employee  Prote::tions 
U.S.  Department  of  Labor,  Room  N5417,  200  Constitution 
Avenue,  N.W. ,  Washington,  D.C.  20210. 


Sincerely , 


Philip    G.  Ricccbono 
Acting  Director 
Office  of  Labor -Managcmer.t 


Relations  Services 


Enc] CEure 
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U.S.  Department  of  Labor 


Labor-ManageTieni  Services  Admmistraiion 
Washington.  D  C  20216 


Reply  to  the  Attention  of 


DOL  *1    (letter. to  other  apppropriate  unions) 


RE:     UMTA  Application 


Dear 


The  DepartiTient  of  Transportation  has  referred  to  this  office 
the  above  captioned  application  for  a  grant  under  the  Urban 
J-',asE  Transportation  Act  of  1964  ,  as  amended,  and  requested 
the  Secretary  of  Labor's  certification  that  required  er.ployee 
protective  arrangements  have  been  made. 

Our  procedure  for  processing  applications  in  situations 
where  affected  employees  are  represented  by  a  labor  organi- 
zation is  to  expect  that  protective  arrangements  will  be 
develooed  through  negotiations  between  appropriate  represen- 
tative's of  the  grant  applicant  and  affected  employees.  To 
facilitate  your  review  we  have  enclosed  a  copy  of  the  grant 
application.     Similar  referral  letters  have  been  transmitted 
t*c' the  applicant  and  the  union/s  shown  on  the  attached  list. 

The  person  in  our  Division  of  Employee  Protections  responsible 
for  processing  this  certification  request  and  who  is  available 
to  provide  any  assistance  the  parties  may  desire  to  facilitate 
the"  development  of  the  required  protections  is 
I  would  appreciate  your  advising  of  steps  that  have 

beer,  taken  or  are  planned  to  satisfy  the  employee  protection 
requirements  of  the  Act.  can  be  reached  by  phone  at  (202) 

25"-0473  or  by  writing  to  the  Division  of  Employee  Protections, 
U.S.  Department  of  Labor,  Room  N5417,   200  Constitution 
Avenue,  N.K. ,  Washington,  D.C.  20210. 


Sincerely, 


Philip  G.  Riccobor.o 

Acting  Director 

Office  of  Labor-Kanagement 


Relations  Services 


Enclosure 
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U.S.  Department  of  Labor 


Labo'-Ma-.age-neni  Se-v,ces  Acrr  n.sTa-,- 
Was-^i-igio-  D  C  20216  '    '  " 

Reply  to  tie  Aiieniion  o' 


Appendix  1 
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DOL  #2:    Action  date  or  quarter  unknown  by  UfTTA 


RE:     Uy.TA  Application 


Dear 

T'le  Itc-partr.snt  of  Transportation  hus  referred  to  this  offire 
thf-  above  caprionei  application  for  a  grant  under  the  Urban 
:'.a  =  £i  Tr^nrportaticn  Act  of  1964,   as  amended,   and  requested 
the-  Secretary  of  Labor's  certification  that  required  er^.plcvee 
prcteczive  arrangements  have  been  r.ude. 

0-jr  prcredure  for  processing  applications  in  situations 
v.-:\tv-;  arrected  cir.ployeeF.  are  reprcsenf^d  by  a  labor  o-.-cani- 
T'izi-:-  _s  TO  expect  that  protfcti\-e  ar r anrer.snt will  m: 
-  ■■•t;l;v-;  r  t''.ro:rh  negotiations  berv.c-en  appropriate  rerrcser- 
-■irlv-ii  c-  the  grc-.nt  sp-I.car.t 'and  affectec:  e— j.'cyeos'.  Tc 
1  =c  L...  ita  L=-  such  necotiations  we  have  referred  a  copy  of  thr^ 
c:r:jr.t  anp."  icat ion  to  the  unxon/s  shovm  on  the  attn'::heJ'.  lis-.. 

t."?  :i---e  b3e-;  aovised  by  U.MTA  that  iz  has  not  established  a 
t^?.  -   sr.-.e.--j,e  ior  approN  a of  t'lF  3-.:^ec-^  ar  pi  j.c  =  t  j  or. ;  L'-crc- 
icrt,  •v.-:-  n.-.ve  net  established  a  tiire  schedule  for  certificati 
novicr..     If  we  are  adviced  by  UMTA  of  a  desired  project 
c.pv:  c-.  ol  di=te,  v;e  v.-ili  so  notify  ycu  and,   if  appropria-rt  , 
fcstj-'iir  a  ti:.:e  scred:le  for  cer  ti :  ic?  tion  action. 


^"he  rer;-.'.  ir  cur  Di"ision  of  Eir.ployee  Protections  responsibl 
for  p-orcssing  this  cer  i:  i  f  icatior  request  and  v.ho  is  avsilabl 
to  pic. •••do  sny  atsintarc-^  the  pc.rtie.=  may  desire  tc  farii.ta- 
th'r  cc- .'elc.'prnent  o-   the  r^-s,  li-ed  prot'.ctions  is 
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I  would  appreciate  your  advising         of  steps  that  have  been 
taken  or  are  planned  to  satisfy  the  employee  protection  require- 
ments of  the  Act.  can  be  reached  by  phone  at  (202)  523- 
6495  or  by  writing  to  the  Division  of  Employee  Protections, 
U.S.  Departjnent  of  Labor,  Room  N5639,  200  Constitution 
Avenue,  N.K. ,  Washington,  D.C.  20210. 

_  Sincgrftl-y  g- 


Philip  G.  Riccobono 
Acting  Director 
Office  of  Labor-Kanagemer.t 
Relations  Services 

Enclosure 
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U.S.  Department  of  Labor 
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Libor-Management  Services  Aammistration 

Washington.  D  C  20216 

Reply  10  the  Atteniron  o< 


V1\ 


■y 


DOL  #3:    action  date  specified 


RE:     UMTA  Application 


Dear 

The  Departiner.t  of  Transportation  has  referred  to  this  office 
the  above  captioned  application  for  a  grant  under  the  Urbar. 
Mass  Transportation  Act  of  1964,  as  amended,  and  requested 
the  Secretary  of  Labor's  certification  that  required  e-.plcyee 
•protective  arrangements  have  beer.  made. 

Ou-  procedure  for  processing  applications  in  situations 
where  affected  employees  are  represented  by  a  labor  organi- 
zation is  to  expect  that  protective  arrangements  will  be 
developed  through  negotiations  between  appropriate  represen- 
tatives of  the  grant  applicant  and  affected  employees.  Tc 
facilitate  such  negotiations  we  have  referred  a  copy  of  the 
grant  application  to  the  union/s  shown  on  the  attached  list. 

U.MTA  has  advised  the  Department  of  Labor  that  its  projected 
date  for  approval  of  the  subject  grant  is 

In  order  to"  attempt  to  conform  with  this  projected  approval 
date,   the  DOL  has  established  a  time  schedule  pursuant  ic 
29CFR215. 3  (d )  which  seeks  certification  by 

In  the  event  we  are  not  informed  by  the  parties  that  agree- 
ment has  been  reached  on  a  Section  13(c)   arrangement,  we 
will  be  contacting  you  on  or  about 

to  assess  the  progress  of  the  negotiations  and  what  assistance, 
if  any,  DOL  can  provide  the  parties. 
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The  person  in  our  Division  of  Employee  Protections  responsible 
for  processing  this  certification  request  and  who  is  available 
to  provide  any  assistance  the  parties  may  desire  to  facilitate 
the  development  of  the  required  protections  is 
I  would  appreciate  your  advising         of  steps  that  have  been 
taken  or  are  planned  to  satisfy  the  employee  protection 
requirements  of  the  Act.  can  be  reached  by  phone  at 

(202)  357-0473  or  by  writing  to  the  Division  of  Employee 
Protections,  U.S.  Department  of  Labor,  Room  N-5417/ 
200  Constitution  Avenue,  N.W. ,  Washington,  D.C.  20210. 

Sincerely, 


Philip  G.  Riccobono 
Acting  Director 
Office  of  Labor-Management 
Relations  Services 

Enclosure 
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U.S.  Department  of  Labor  Labor-K^anagemem  Services  Admmisuaticr. 

Washington  D  C  20216 

Reply  10  tne  Atiention  o! 


DOL  HA:    Quarter  of  action  specified 


RE:     UKTA  Application 


D-r£r 

The  Dspartnent  of  Transportation  has  referred  to  this  offic 
ti'.e  abci-.o  captioned  application  for  a  grant  unde^  the  Lrtir. 
K=.S5  Transportation  Act  of  1964,   ar  airended,   and  requestt:: 
the  Scc/etary  of  Labor's  certification  that  require." 
protect:.v;;  arrancerrentE  have  been  rradr . 


e:  ^ 


C.r  prorerljro  for  processing  applications  in  situations 
vhs-re  aTifectr;".  er.p  ]  oyee;.  are  r^pretc-.nted  by  a  aubor  orcan:- 
zation  i;   to  expc-ci  that  protective  arrance-^ents  v.-ili 
oevelop^:;  throug;.  negoti jtion=;  between  3ppr:;>p:  iazo  repre^c- 
tarivc?  cl  the  granc  applicant  and  af  f ected  tjrnplc:,  e  er .  '."c 
-scilitdze  sjcn  nec-'ti /iLions  we  have  referred  a  cop,,   of  t'r.f 
grf.nt  a;.p:  iratiori  to  the  union/s  shown  on  the  attache--  list 

■-.e  r.z-.'C:  hirer,  •advise-"'  by  L.'-.TA  that  .r :  has  r.ct  e£ta-:i?  -:er  ■. 
spec:.:  :r  dare  f  -r  project  ay  proval,  although  it  h.^;s  pre - 
grarrc--  potential  approval  for  the  quarter  of  F^' 

In  viev  cf  thii",         ha\  e  not  es-cablished  a  specific  tine 
rched^Ir    fo*-  certification  at  th^s  tirr'S.     This   letter  will 
serv-.   to  put  you  or  notice   of  UMTA '  c  general  tir^.n  table 
fo.-  de-.:  rc:"  apprcva]   of  the  subject  application.     If  wc  arc 
L:.\-ir.e-'.  by  UMT;.  cf  a  specific  desired  project  cppro.-cl  dc:tc 
•■   v;i2  1  s:^  notify,   you  Knu ,   if  appropriate,   estahiish  a  ti-. 
J-:,  hedul  ir  for  ov-  c:- r  t  \  t  .\  cat  i  on  actjon. 
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The  person  in  our  Division  of  Employee  Protections  responsible 

for  processing  this  certification  request  and  who  is  available 

to  provide  any  assistance  the  parties  may  desire  to  facilitate 

the  development  of  the  required  protections  is 

I  would  appreciate  your  advising         of  steps  that  have  been 

taken  or  are  planned  to  satisfy  the  employee  protection 

requirements  of_  the.  Act.     _    can  be  reached  Jjy  phone 

*(202)  357-0473  or  by  writing  to  the  Division  of  Employee 

Protections,  U.S.  Department  of  Labor,  RoomN5417, 

200  Constitution  Avenue,  N.K.,  Washington,  D.C.  20210. 

Sincerely, 


Philip  G.  Eiccobono 
Acting  Director 
Office  of  Labor-Management 
Relations  Services 
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U  S  Deparlmen!  of  Labor  Labor-Manaoemem  services  Administration 

Washington.  D  C.  20216 

Reply  to  the  Atieniion  of. 


DOL  f5:    DOl.  unable  to  comply 


RE:     UKTA  Applicatior. 


Dear 

The  DepartiT-ent  of  Transportation  has  referred  to  this  office 
the  above  captioned  application  for  a  grant  under  the  Urbai 
Kass  Transportation  Act  of  1964,  as  amended,  and  requested 
the  Secretary  of  Labor's  certification  that  required  erployee 
protective  arrangements  have  been  made. 

Ojr  procedure  for  processing  applications  in  situatior.E 
vh.ere  affected  employees  are  represented  by  a  labor  ornar.i- 

-7a-ion  is  to  expect  that  protective  arrangeH-:ent s  will  be 
developed  throagh  negotiations  between  appropriate  represe:- - 

■  tatives  cf  the  grant  applicant  and  affected  employees.^  T: 
facilitate  such  negotiations  we  have  referred  a  copy  o-  the 
grant  application  to  the  union/s  shown  on  the  attache-  list. 

--  L"-*7-  hcit  advised  the  DGL  that  if  has  established 

as  a  prcjccted  date  for  approval  cf  the  subject  appl icetic. . 
yzr  the  following  reason(s),  we  are  unable  to  establish  a 
tir?  schedule  for  our  processing  action. 
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U.S.  Department  of  Labor  Labor-ManaQeTient  services  Adminijtrtiion -JAN  I  9 

Washington.  D  C  20216 

Reply  to  the  Atlention  of 


DOL  #6:    DOL  action  v^iere  ntadel  agreement  exists 


R£:     UMTA  Application 


Dear 

The  Depart-Tvent  of  Transportation  referred  to  this  office  thi: 
above  captioned  grant  application  for  general  purpose  operating 
assistance  und^r  the  Urbar  Kass  Transportation  Act  of  l'96-;,  as 
a-endec . 

Tr.e  parties  have  previously  becone  party  to  the  agreement 
executed  on  July  23,   1975,  by  the  Anericar.  Public  Transit 
Association  and  transit  employee  labor  organizations  (the 
ir.odel  agreement).  The  Secretary  of  Labor  has  determined  that 
this  agreement  provides  fair  and  equitable  arrangements  to 
protect  the  interests  of  employees  in  ger.eral  purpose  cperatinr 
assistance  project  situations  and  ir.eets  the  requirements  t.- 
Section  13(c)   oi  the  Act. 

Pursuant  to  our  procedures  for  processing  general  purpose 
cjpercting  assistance  grants  involving  parties  already  signa- 
tory to  the  iTodel  agreement,  this  will  serve  to  advise  yo- 
of  our  intent  to  certify  the  instant  gia.".t  application  on 
th3  basis  of  the  Jul>  23,   1975  agreement  unless,  within  tv.-c 
Maehs  fro:.,  the  date  of  this  letter,  W2  receive  notificatior 
thc.t  .=^pecial  ci-'cuns  tances  are  present  which  require  chftnc;es 
in  the-  mod'^l  agreement  or  supplemental  arrangements  for  the 
instant  project. 

It  any  party  alleges  speciiil  circumstances,  we  will  sc 
notify  all  other  parties  and  undertake  a  review  to  deterrine 
further  appropriate  action  or  our  part  to  process  the  certi- 
fication request. 
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The  person  in  our  Division  of  Employee  Protections  responsible 
for  processing  this  certification  request  and  who  is  available 
to  provide  any  assistance  the  parties  may  desire  to  facilitate 
the  development  of  the  required  protections  is 

can  be  reached  by  phone  at  (202)  357-0473    or  by  writing 
to  the  Division  of  Employee  Protections,  U.S.  Department  of 
Labor,  Room  N5417,  200  Constitution  Avenue,  N.W.,  Washington, 
D.C.  20210. 

Sincerely , 


Philip  G.  Riccobono 
Acting  Director 
Office  of  Labor-Manaqenent 
Relations  Services 
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lincs  were  m  ioUov.x 
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or  loc&]  Uw.  A  nr«  purKcrRrh  hu 
been  Kddcd  to  t  31&.3  to  accommodaie 
thU  practice. 

TiMX  Livurs  On  Kcsotutions 

The  tincic  pro\-liion  Tkhiih  received 
the  moit  eomnifnl5  ^is  1215.3(d). 
desltnc  ^v-llh  the  ici;in!;  of  ttrre  limit.-!- 
tlons  on  necollatior.s  t>  the  Eccreury 
Of  Labor.  Conuntnts  rcrcu  t-d  frc3i  eo- 
pllcanu  ktrcurd  the  rf»-d  to  eriifc'.ii;, 
certain  f:red  time  Ijnii.^  bv  r.hich  cci- 
UficA'.lon  tcUon  «Du)d  be  f:rM  Con: 
minis     irom     union  orwinitaiior.s 
»trei:ed  the  i •.r«r.r ilf -icn  such  llrr* 
llmiii  vouid  pure  on  lli".  nrf  o'.n'.ir,.- 
prorr'j.  The  Departrr.e.M  o.'  Labor  rt r 
©imizci  that  the  re,-Di:2iion  of  em 
ployee  proierine  arrRri;?-"r.f nli  ca-. 
»cem  Inlcrrr.lnRtle  If  t^:crf  i;  no  ef(e- 
tlve  proccdj-f  prtismg  for  tl.eir  ccr 
Cluiion  or  tUtmaiive  onion  by  the 
Eccreiary  of  Labor,  At  U-.s  sane  tliri 
«e  are  \tvj  learlul  iJ.at  a  fixed  tjne 
llirl'.  au'.orra'.irally  apr'.icoble  to  ever? 
case  noulJ  con:*.rlct  n*^c'. iauors  trd 
rcp'sce  a  procedure  v,.'-.  ch  rir?h:i;-,;e< 
volunlnry  acUon  by  Ihe  ^ar^:cs"V-i^^ 
one  domliMed  t:  po-.  crTjr.cit  drcis.c; 
itaLir;.  This  bercrres  tt]  'i.^e  nor- 
troul.';e3or:iP  viih  the  rc?b.u;:cr  tha- 
the  esiiblnhment  o.'  fixfd  i:.-e  lis-.i;; 
would  rccuire  ihe  arccT.p-ryL-:c  tdc; 
tion  of  fonna!  rrvier  suncirc-,  v  nicr 
vouid  dtlve  In'.o  ruch  Qi:t£;ici\s  fc.- 
»hether  the  pKriies  had  ir.jde  a  •  tsco 
lalth"  attctryi  to  rf»c^  tn  £iTe»n:c.-' 
duriDK  the  tL-ne  aDoiei  Upcn  rencs 
•ind  In  the  lace  of  ruch  co.-.rrrru  ar.- 
%X\  a\tliat>  endjrce  vr  h;. e  cc-icl'-.:, 
ed  iha*.  fixed  line  l.m:"  yrioj'L'  nci  b- 
adrpted   The  reccd  cT  r^cfnt  Ci; 
bandlins  does  noi  *  r?o-i  me  ner: 
for  a  (l:is'.ic  chaxte  ir.  rurrtni  pre.' t 
dures    Therefore.   »i:s?d)   o.'  ir.t 
ru:del;nes  as  proposec  his  beer.  r't. 
rlHen 

Ai  r<«Tltt<n  1215  3  ai  pro\ides  fc 
the  es:-.blishJTirn'.  c'  l:-~e  •c.'irt  jj's  v 
kppropr.f.'.t  rj".ps   l.'ri?T  in;s  pro:- 
fljre.  the  Drpiumeni  o'  Lubor  r-ill  t: 
licit  from  the  Diparireit  o!  T^dns 
poriation.  at  ih<  iitic  ir-mdjal  fTi.: 
applications  art  relerrtd  for  ccni/ic^ 
tion,  tiformtion  conccmini  i.he  c. 
tlcipated  funOirc  ar-'Prova)  da-e  fc 
the  f  object  prt;eci  As  p^n  of  lis  in. 
tial  r*vie»  of       appl.c-vtion.  the  C- 
parlmcnt   of   Lab::   »iU  dcicrm'-- 
»hel)icr  a  tL-Tie  schc>di;>  should  be  »; 
tabJjshcd  for  the  rrorcv5.-E  cf  'he  t: 
plication  far  err.plriee  proierli\e  a.- 
rangemeni  ecr.l.'iriiion  purposes  !.■ 
tlluaiions  *htre  no  tction  on  a  pro.r 
is  prrdiclabie  b>  the  Departmcr.i  ol 
Transporiaiion  li  Is  expected  ihM  no 
apecJic  lime  schedule  u  i!)  be  set  Ho^i 
ever.  »hen  the  Department  of  Trarj' 
portailon  advises  mat  ii  aeeKs  to  ar- 
prove  a  project  by  a  certain  d.-.te  anJ 
absent  apecial  c:rcmns.:\nccs.  the  De 
parixTicnt  cf  Labor  »ill  csiabl^h  a 
time  achrtlule  »hich  to  the  cxieri  p:s 
•ible  conforms  lo  the  projccied  rrx.t 


PART  J1S— OUIDEIINES.  StCTION 
13(c),  tT.jAU  MASS  TP.^rCSPOP- 
7ATI0M  ACf  O'  19:<,  AS  A/ATr^D- 

froceduret  Fetlowad  Cy  Secretory  For 
DlUrir.min^  Thol  Fair  Ar,ii  Eqcito- 
fclc  Arrur^emcnti  Kov*  Been 
Mode  For  ristection  Or  rmpleytot 
Affected  by  Asii:t3nce  Under 
Vibon  /.'.OSS  Trontporiolion  Act. 

AGENCY".  Depajlment  of  Labor. 

ACTION  Firal  Statement  of  Policy 
,       and  Procedures. 

i  EUWM/JIV:  The  Urh::n  y.rjn  Traiis- 
portiiion  Acl  proMdfs.  ir.  general, 
•  that  I:  ihaU  be  a  conoiiior.  cf  any  fed- 
j  ertl  fin.^.iicial  assistance  by  the  Do- 
parlmcnt  of  Trjir.:?ori.-tlcr  to  itates 
I  and  locL)  P'lt'ic  bod  cs  In  fi:,E.ncing 
mass  lri.-j:?c:tit.o;i  syiterr..^,  Ih^t  fair 
and  CQjltibU  arrancenients  must  be 
made  as  d;:e.'7r. jicd  by  ihc  Secretary 
ef  LaLor.  to  protect  the  in'.?rcs"_s  of 
employee;  al.'fcied  by  ars  iiance  Jn 
eonjur.c'.icn  ».ih  the  Secretary  of 
l*bor  s  role  In  rr.?-hir.;  SwCl-.  detemu- 
natio:is.  T.t  a-c  aii..-i!;  Pj'i  JK  lo  pro- 
vide Ir.fo.-mat.o.-,  ccnrernir.c  the  Dc- 
pajimcr.!  of  Latcr  s  ccJir.ji::!  raiivc 
procedure  in  prore^-'irE  «?i-!icaticns 
for  Bi--jt-.:rr:  ur;C;r  the  CrL-.r  Msis 
Tr*nsrcr:4iicr,  Acl.  »nd  ccriifjcation 
by  the  Secreu£_'3  of  L5b:r  of  accept- 
able pro'.c-ri.ve  a.Tai:;crr,cr.i£ 

KFTTCrnT  D.'iTT  Thl;  par,  be- 
coccri  effertive  May  1,  ID'It 

rcR   ruRTHTK  iNPonv^rjON 

CONTACT. 

l*ry  F.  Yuf*..  Division  of  Employee 
Proteciioiii,  Labor  Man.-remt.' •.  Crr- 
Vices  Adr.MT.  stra'.ion,  U.S  Dtpart- 
mem  of  Labor,  Tvooir.  h  20C 
Corutitu:,cr  Avenue  Y.\:  V. r.r- 
Ion.  D  C  20:10,  phor.e  r.ambe/  Jfc2- 
»23  649: 

EUPPIX-MENTARY  INTO.n-.5/*no.N* 
On  January  18,  1977  there  ui*  pur> 
Ushed  In  the  roEAAL  Rrosrrp  '<?  TR 
•319)  a  roiicc  of  propc-cj  f_.£-.-  nes 
with  an  amendment  to  2?  CI )(  Cr.ap- 
Ur  II  b)  add. tic  a  nc»  Pan  2il  Cor- 
rections to  i.^r  proposed  tuldcJines 
»crc  pub!  ihed  on  J  .nviar)  25  19'7 
H2  rn  44D;)  a;:  commcr-.i  on  the 
proposed  cu'delints  mere  given  due 
eor^sideraiion. 


A  nuniber  of  rcrpondents  recom- 
mcr.dcd  that  definlllons  of  such  tt-nns 
as  "employees"  be  Included  In  the 
ruidellnes  The  purprve  of  tl:e  gulde- 
Jlnes  is  lo  proiiil*  inf'-.-nsaiinn  con- 
cerning the  Dfpariircni,  of  L.^bor',^ 
procedures  In  pracerrmj  U^;TA  tprli- 
ealloiii  for  employee  proteriicn  pur- 
poses As  iuch,  t?-.e  Dep.vUncnt  hM 
avoided  the  extent  pcsaibie  Includ- 
ing Futjstaniive  provisiora. 

DDI  Rltolhai.  PnocrcTTiu: 

A  numbe  of  comjnents  sd^lrcssed 
the  Dcparirceni's  practice  of  ref'  rring 
apphcstions  Ic  the  Inierr.ailoii.-'l  of 
Decs  of  unions  rcpreicntir.c  affected 
employees  Jn  iridiwr  ir1  prcjccl  aitua- 
tiorii  It  vai  proposed  thai  the  gulde- 
Jir.os  pro*. ide  for  refcrraJ  of  B?r:l;ci- 
tlors  to  locaJ  u::icns  It  ii  a  corrjnon 
practice  of  labrr  orptnliatlons  in  the 
transii  Indiistry  tc  pro.ide  for  central- 
ized hzr.d!Lnt  cf  employee  protection 
arrancemtnts  «t  the  Iniertial  ioi-.aJ 
Xi.MOn  le.ol  or  b;  ore.Nniiaticns  vhicb 
are  affiliations  of  urJons  Too,  the 
constitulionj  of  ao  -ic  itniorj  require 
InioinMirr-a!  apii-Ci?'  of  agrecirtnis 
Tne  Dt ;  ::rirtif  n-  t»J  Labor  believes 
Dial  cooro,  ii.;ion  o.'  err.plo:t-e  proiee- 
ticr,  arTan:cmer<.s  ir.rc  jgh  liitcrna- 
ticnal  utiiC'iS  ejid  £ i'i.!iaiiuns  of  luch 
unions  grfitlj  f^i  1  itici  the  orderly 
trJ  cxpeJiljou:-  prt  rcssinc  of  XT.^IK 
appliratior,.:,  Nc  change  hM  been 
m»dc  Ircn  "it  propoiea  versioii  In  Lhe 
fLiai  guldejinrj 

PHOII.T'I  A>  tJir  iir^ETfTS  WjfTN 

6i>Ti        Pui-.i.i.rs  B**oa:hinc 

Questiorii  •f-ri  raised  ccnceiTiIng 
the  effect  o.'  itie  proreJure  reQULr»ng 
t^.c  ••negD'.;aiion'  uf  pTsLcriive  ar- 
ranjf-mt-TiA  In  sL^.t^s  v  hc.-e  b^.r^ilrung 
b  prohibiieS  loi  pu'.lic  err.ployees  A 
number  c'  ie»po'  oenis  staled  ihxt 
uridoi  t\^\^.x  ri'.ie  laa.  U.ev  are 
uriible  10  "ba.'C -li'"  proiecllve  icrms 
and  cond.t.o' >  ai  J  irus  they  feel  they 
nt-.y  be  i^r.sb.r  V-y-i  to  comply  »iih 
Out  iruidt-.-ici  Aji-.3Jvh  only  0  amall 
rjmbci  of  »p;  :  irv'.s  fall  Into  this  *lt- 
u.-.tlot,.  *f  "-cc;--.!  t  r>otentlel  co:^f.;:l 
here  Bp. .iji  pro.rdj'cs  have  been 
falloaed  ire  fast  In  these  cnses. 
Kuril  a<  the  Jt.r.t  flcxelopnicnl  ef 
Irr.Tis  aj.d  c^idiiiurLj  by  the  pames 
*i,j:h  we  tticn  Inr^Tpanted  Into  a 
resolution  *oopud  b,,  ihe  approprinte 
pi.jiic  bca>  Tnc  inunt  of  out  cu.dc- 
llnrt  is  i.oi  10  fc-  -icse  resort  to  lucn 
apcciai  prixedi-rc'  miirre  they  are  nec- 
es.kar)  to  utisfy  the  FrdcraJ  tlAiuie  In 
•  manner  that  doci  oot  rlolaur  Suie 
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tppro-.-al  tl^le.  Th«t  time  whcdule  mill 
be  liidfrird  Jn  t»if  Dri'%rtwcnt  of 
lAbor'i  referral  IcUcrt  to  tlie  ptrtiet 
or  tub%7r)uent  «Tlttcn  rsmmunJci- 
tloni.  The  p;rl(c»  »II1  llKrtJ>y  be 
•>)»ctd  on  nP'.i:i'  of  the  nrp:»rlmenl  of 

*bor»  tnrrci  <bie  for. the  ecriUlcii- 
.(o;i  cf  tlic  pro;eci.  7*rior  to  that  tale 
the  Dcp.->rto)rr.i  ol  L^bor  vJl  coriltct 
the  piiiits  to  tlfUnr.  j>e  *l-.4t  procreis 
U  bcir.K  I  i.idc  *t>d  i:  ucicrf.tine  U  the 
DcpirtiiKrl  lUcj'.C  tcr&n.c  Ktlvcly 
lnvo:i.c(:  .n  liir  nekciiaiion;. 

T^l■^  t:m?  t:lirj..lf  will  be  ccntlpi.tl- 
lf~?UU7ni~rr~r7T7'-  ki'.J  ii.i.>aJic-.ticr. 
bLscS  cn  exj^f  r. -"i  j  ilij.  f.;isc  diirme 
the  i)To:r:--^f:2_  T!-*"  pi;  ::ri  ta.-i  exprcl 
lh»;  liic  rcic'.:.i'.ini  pr^/rcu  luuat  be 
pursued  e>pr<:  :;ouily  Lr.:l  In  (ood 
lull;..  If  pr?pri:\  ic-;.rd  :.n  r.-recineni 
become?  r'.-'lifd  or  n~crDr.j..-'.ble  Usues 
nc  cc.-.Iror.Uii  II. r  D. i^vLnent  of 
Labc:  >nco.'K'r«ir  inio  tlie  time 
^c^^dl.'t  d^i^i  t,  um^h  i:.r  Dccrctiry 
e'  Li^i^  wiij  ijKc  t;irrnMi".c  action. 
IdcJu;;.'.?  «rii:'.  lo  crr;..'y  cr  to  deny 
ttr\  J.z:'.'OT.  01  ilie  a?E.:.ri'.:on. 

Bcc.irr.  210.3  ).:^  trcn  reuTlllen 
ic  rr.K.  c  It  cor.s^'.er;  {  <li>.3td)  U 
re«n.te:>. 

Aj.'evsvtort  A»»uc.'.tio;is 

The  s  cii'jr.  of  l^f  prcvased  rulde- 
iL'e-  dr-lir»;  »  J.  I'lf  r-rc^i'islng  of 
fcTT'-  jf)  »rr.':£'."0r  i  li&i  iicvn  re- 
taiTi.:     «  inoc  jicai:on  A 

B.c  trr  cf  cc.^_i  e.-;'j  *.eic  tudreised 
tt  t'l:  i-.-riiu:  irr.-icinr  ont  mhich 
• .  -  .  r  c  \ f  t  ■  c  wJ.  c  I'ucn  s" tc  panics 
tr.i>v;;:  f.  .'  lo  ct.:  ::  iu  the  Secre- 
o!  LatO's  Ctr.i  o;.  nr.or  lo  ILs 

.>^u  JT'  'PEner.'.? ;io'.  V/c  bcl!e\c  lh»t 
c...'  - TTf  er.»;.Ci  us  lo  irake  the 
tr-r  ..-'-.icri  ra.ico  fc-  in  t.'iis  itc- 
i  ;:  ♦  :  .  ji  r'>;t^  pr.or  to  usjance. 
T't  rr^i  n;.r'  ■>  cf  5j:h  cases  In- 
f  a.'srr;  ioraarc^  factors  for 
n.  i\  f^:r  n  ccs' -c- frr jn:  result)n; 
/rcrr  L.-j  r.  j'er  ihar,  *;-.'.)r;p2ted.  To 
Op*:,  ur  Cc:crrr.;,".»!lorj  to  oui- 

t  ''.  re-.fv  b  Lr.-ftei: -.T)  md  ciunber- 
K  ■  '.  Ai  t  (  dc  not  ai:  p- riicj  will  be 
t:.  f.ts  vr.- ;  ar  ha  e  rr  .nr  these  decl- 
%.^-^  *r.;  /uT-...cc  ».ih  rzr.'.i  there- 
f  (I  J  \),t  re  e  ar. .  ir..''ieriaj  upon 
»>.  ch  i.no5i  c«.-..5rj  t,cre  baaed. 


Co: 


■.J  .r«j;o^s  or  RrminjNC 
OjrTjkT:.--c  G^.^r•TS 


Tf  •dci.itr.  ic  the  teellon  of  the 
*i.  .<e:ir.'-  or.  \\c-t  l.-.'-s  il-.e  tecilon 
er.:.;;n  •  r:f:;r.;(ira;iorj  Lued  on  ex- 
i»  j.j  ajTcerr.-.-.-j  reccivjd  t  rreai 
<fi.  of  t.;;er...cr.  in  the  eorrLT.tuis 
Tt.t  puTi;-c  a  ihj  seciion  oricinal- 
ly  drafiid  x.:^:  to  provide  tom*  ii^bil- 
•r.C  Jorigr\ity  to  prDteca%t  tJ- 
fiuriff men.^  developed  lor  projerts 
»fft  rccjrnr.t  In  mature.  Cer- 
I*'.*  fausor:ej  of  luch  projccu  »ere 
tii  fi  krc  the  prcpoied  procedure 
*s-Jd  ha  e  had  the  Ctcrcliry  of 
t^bo:  rf:p?.'y  proieci.'ve  arrante- 
ttcou  »l-.jcf.  exisied  In  e^ch  caiegory 


lULES  AfD  filGULATIONS 

linleu  It  riu  determined  thtt  other 
krtion  mu  more  appropriate.  A 
nurr.ber  it  ro:nin:ik(t  rcrrixcd  raised 
auck'.iori  about  the  apeclfic  cAtccorits 
ef  recurrinc  cr^nls  act  forth  In  the 
propoii-d  fuido^ncs  The  cxulciicc  of 
a  "norniaJ  eQuuv.^rr.t  replacement  or 
mainier.ance  cycle"  t-ks  Quiitlbncd. 
Durinc  our  rt.lcv.  It  bccAmc  obvious 
that  the  cflterofii^tlan  of  projects  Into 
e.x^ily  us.^ble  t.rcj'.s  uas  fraught 
c!jf/iruliy  and  csnfjict. 

In  ko  tffon  to  determine  the  neees- 
•Ify  for  this  prtpssrd  prccrduye.  the 
D.pirLT. cm  ti'  L.-.ii.-  ha.s  rfvie*cd  tU 
ccrUfiCiilon  £cli-.-;iy  for  the  tv.elve- 
nion:h  prricd.  Jir.uiry  th.-cuvii  De- 
tember.  1971.  Diirinc  lh:ii  pcr.oi  of 
ti.r.t,  the  Drp.irt;.-.rr;i  of  Li'.;ot  risued 
7-lS  eerlLf:ciiicn  aciloni.  Nunrtj-rJne 
Of  these  certlfi'Ttlioiis  Involved  rcn- 
union  altuailons.  where  the  Depart 
ir;ni  aeis  fonh  In  Us  letter  of  ccrliil- 
taticn  all  protective  terns  and  condl- 
ticrj  that  %iU  roply.  AJioiher  14" 
C£:-cs  Involved  zliustlons  where,  after 
review,  the  DcDir'.mcnl  on  lis  O'xti  Iru- 
tli'.lve  dot*nnin?d  thai  a  prevlo-js  ccr- 
tjf.cklion  couliJ  be  rpphed  to  rented 
cr  ajjendaio.-y  ar"!:C2i-ion.'.  Ar.otlifr 
212  actions  Invo'.vcd  uM  ratic-n  of  the 
BO-cal"iCd  model  fr-cemrnt  for  eprrpt- 
Ir.g  ajsiilanre  trants  Of  l^e  rcmflin- 
Lic  ISO  ceriliicjiion  actions.  I'.l  tree 
b:r?d  on  the  voluntary  anti:aenl  of 
ln\o'.vrd  parties  tc  apply  tine  temis 
ant.'  eondjLio.-.-,  cf  pre. .ru.-lv  tScveiopcd 
prc;e:*.;ve  asrcrrrerij  to  nrv.  rrc.ltcis 
(referred  to  as  •piccyb.vLin;").  Thii 
leaves  103  Cizc.  less  than  15  perce:ii. 
in  T, hich  nev  ac.'ecmenls  »c:c  devel- 
oped -Included  In  thcie  czsfi  were 
icany  ipecitliiyd  rrojeru.  Iririuding 
aome  Invohj-.p  pRr»irTij-jii  ar.d  eai:s 
uncier  the  Section  17  rrLTit  0T-0'.;rT.m 

>'L:rlher  Ln  corrvninis  directed  to  the 
recurring  errant  section  a  number  of 
resyr>ndcn'-i  re.-onmenaed  inclusion  of 
ppera'.ing  aisiiiinre  grtn'/-  as  a  recur- 
ring grant  caietory  Such  grants  are 
obviously  reciimrg  and  further  consti- 
tute a  speciaJ  case  because  of  the  exis- 
icrce  of  the  ao-ctlied  mcxlcl  acree- 
rriDni.  for  applicr.iion  to  operating  ai- 
aisia-'ice  crants  hforeover,  the  snodcl 
acreetnent  has  served  as  the  basis  lor 
•ome  450  cenificntion  actions  on  oper- 
ating assistance  applications  over  the 
•4  tuonth  period  from  January.  1076 
through  December.  1077.  In  view  of 
the  siatirtics  cited  above  and  ihe  com- 
tnenls.  mhich  provide  no  support  for 
any  major  chance  In  current  proce- 
•ouies.  and  the  rr.any  very  valid  c'-Jes- 
tlorj  of  Intcrpretaiion  raised  about 
the  recurrlnc  grant  cate?orles  In  the 
proposed  ruldehnes.  this  section  has 
beta  re«Tl'.ten.  As  re»Titten.  the  spe- 
cific ca'.egorics  of  recurru.E  grants 
ja'.t  bftn  flelrica  » ci'i  ft-'  tiic  pro\1- 
Tlon  allouing  for  other  calc^oncs  lo 
tc  "dctcrrnlncd  by"~loe  Secrciary  and 
the  ipp?iai  jrocrdure  adoptcd'"has 
"been  lirfuied  to  ge:iera]  ^urp')se_jii>er- 
gnrr  iisl5Unce_f  r^aU. 
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KccaTiTt  Declakatio:. 


Pour  r«»pondents  rrconmendcd 
adop'.ion  of  the  »o-calicrt  'nrcr.iive 
declaration"  procedure  for  tenT.-.l 
purpose  operating  a-'tistance  can'j. 
Under  tills  proposal,  the  applir.rnt 
would  merely  warrant  that  the  project 
would  have  no  adverse  irr.r?-ct  cn  em- 
plpyees.  This  would  be  Ir  l;-.\i  of  ape- 
eUie  protective  terms  and  conditioiis. 
A  aavliijs  clause  would  L?  included  In 
the  event  cf  unanliL.r-aiec;  effecU. 
The  De;>trtment  cf  U-xt-cr  '  «  prtvl- 
curly  reviewed  this  proposed  proce- 
dure in  dnall  and  in  its  \ie*  It  Is  co:i- 
trar}  to  the  statute 

Accordinply.  29  CTH  Crr-.rter  U  Is 
amendcci  by  add. rvs  a  new  Fan  215  to 
r«.'>d  as  follo«-s: 
Sec 

Jlf  1  Purpose 

815.3   En-.ployftt  Hfpreienie^  by  »  Ltbor 

Orrsniuiion. 
tl5  4  F-T.p'.oi  t-ci  Ho:  R;prese.-Med  by  a 

Later  Oirt'UnllorL 
JlS.i  Proctiiju  of  AmAJiflston  Appl).:^ 

tlor.s 

3>5  C  Kfcufrinf  Opfrallnt  C.tjiu  and  lli; 
J1J.7   DrpfUafnt  of  L*bor  rcL'.rvrl- 
ACTHOMrr  6«cret*ry»  Onlcr  ho  11-72. 

12.  ib:z. 

(a)  Thie  purpose  of  thcie  ruli^t'iUier 
Us  to  provide  Informtion  conctir.mg 
the  Drpartrr.ent  of  Labor  s  a::-Tjr.:;ira 
the  procedures  in  protejsj^p  cpr;:ca- 
tlons  for  asjis'^anco  uniJcr  ilu-  l.'rt;kr. 
hJass  Transporution  Aci  of  1^04.  as 
air.ended  (hereinr.fter  "the  Acf) 

(b)  Section  13:c)  of  the  Act  reads  as 
follows: 

It  shall  be  a  condi'.loa  ef  asjls'.i.-.cf 
under  seeiior  1  of  irioi  Aci  l^.jt  iij  and 
t<)uluM»  »:rancer>f nu  trc  c»nf.  u  oner- 
minci  by  the  B"crei»r}  of  l-.b^r.  lo  prelect 
the  ir.lcrna  of  employees  after. cS  tjuijcr. 
fcs^lMance  Such  pro\»c;nt  »m.-;-errv;r.'j 
ahull  Incljde  without  t:.r.;  Iin.ioc  '-a  i-jc.\ 
prevutons  as  ir.»)  t«  Ofc^i-T  for  d)  thf 
preien-it'.or  of  ncr.-j  pri\tir:.«  t_-,d  brnt  . 
tiu  (Includ-.n  ecnlLiuj'.ion  of  p«r.ii::. 
rlchtj  ar>d  benefiui  utider  exLiint  eciUt:- 
ll\e  btrtalnmi  arre^mrr.-j  or  c'.ncn.-j:.  (Ji 
the  eon'.uiun'.ion  cf  collective  b»-::.tnir.i 
rlfh'-s  C3;  the  protection  of  Ird.-  (1j»J  »»• 
plaiet]  ai»in«t  a  wo-itnir.j  ef  t^.■:lr  pc^.- 
Uom  aiih  respect  lo  ihc.r  ecplo'Trrni.  (4) 
aiTuriAces  of  emploTiieni  u>  e:--loyfcj  of 
aec'J-rft!  Bail  trknir>or".ition  aistTris  ar.d 
ptiorllj  of  ftta-.p'.cvrtenl  of  t.T.r.c>»tj  l*r 
BL-i3V(d  or  Uld  off.  a.id  (5)  piJd  irij-.j-.t  or 
retrtmuM  pro;Tvr'"j.  6uc^  arrtni en-.trr'-* 
ahall  L-^cludc  proilsJoru  pn>i«r'.;r.c  uicu\.d 
ttal  CTiTiloyrci  aisirui  a  «or<>n.rvf  of  ll.rir 
pojltloru  »1lh  rtipm  to  ihcir  en-.ployir.fot 
ahlch  ihall  In  no  tvtri  proviae  benrfiu  l3» 
Uian  Ihoif  ell»bllih^d  p-jnu:»ni  to  acrtlon 
»;j);f)  of  Itit  Act  cl  rcbnikTT  A.  lit")  CJ4 
Slat  3191.  ai  amc.->ded  The  coni-aci  lor  lUr 
rrajiiing  of  any  luch  fcisjunct  snaU  ipcc.fy 
me  icrnu  and  eonliuoiis  of  Uie  proieciive 
arraaiemefiU. 


fIDttAl  tieimi.  VOt  <3.  NO.  i»— RIDAr,  MAI04  11.  itri 
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|:iSJ  CfnrrLl 
Upon  rcc-'pt  of  copies  t>t  eppllc*- 

lio:ii  for  Ti  Ji-rAl  aisiiiancf  subject  to 
»ccUon  13;c),  lc;ciher  «:ih  t  rcoucsl 
for  the  tcnific.ilien  of  ci-.ployee  pro- 
tfcUve  nrrirrcncnti  froir^  thr  nepart- 
men  of  T) -m;>or'k«ijon,  vhc  Dfpa.n- 
toenl  of  L'.bor  profesi  thO'  C  ippli- 
Cil:ons.  uliirli  ir.ay  br  in  t.'.Iicr  prc- 
Ju/iiniry  or  i\r>\\  /o._.  'iu  iii^iuiitie 
rcvlfft,  thf  stTiion  of  Ihc  app!  ca'.ic.-! 
deal.r.;  T.lih  l.'jor  lod  rcioratiori 
»hov;ld  cs'.'.-.v.ate  iht  tffcrii  cn  tntss 
Irani?:  m'.icr.  ev.-lo;.ers  of  urban 
luLu  liir.';;r:;i;ion  c«.rr,c;;  of  the 
conti.r.p:^i:(J  r?:^er?.l  ts-iiiitnce  In- 
c]ui;:.j  rcis.l'e  lirpact  o.'  lt;C  kSiis- 
tcncc  Lpcn  e>-i:i.-g  roDectuc  trrsaji- 
Int  krTerrrc:,:s.  err.ploymtr.i  richU. 
prni;«it;  tzr.cl.is  (inc.!u:l.nE  pen- 
sic.-j'  EJ-,J  ilif  cor,;;r.-Jiiic:i  of  collec- 
lue  tir;air...-.c  r.^h'.s  Tne  tppI,c.ilion 
»hou)d  id^r.::.'y  llif  labor  c:»-jriZiuon. 
If  i-v.  rc  r'e.-'.r.v;rj  cmpioites  of 
urbLT.  rr.TLZi  irzjj.i  c-rners  m  the  area 
of  the  pre;  05.  i  prcjc-;  «nd  de'cribe 
»hE;  sU;;  1.'  ar.;..  ha\e  brc;i  later  to 
cJf. clcp  the  ri^-j-ed  ejr.plcyec  proiec- 

I21SJ    Cr-.rlo,  c^i  rf pruertcrj  bj  ■  Ubor 
•rrir.izc'.icn. 

<»).!)  If  UI..rlf  J  crr.plcytej  tre  rep- 
rrsrr'.?J  t:  s  liter  orE'.n  rr.i.or.  It  is 
expecied  tr.:.-.  c-c;ect!ve  irr;  r.-cacnti 
tV.iW  be  11. e  p:oc'j::  c'  ne;o;ia'.)ori. 
pursuir,'.  to  thcs?  cv'-dc! iT.:  s 

(1)  Ir.  lr.i:zTiZQi  ^.herc  siaics  or  po- 
lltica:  fut,;:.;S.3r.s  ire  lubj-ci  to  legal 
tfs'.rirXizTS  or.  barrair.ir.p  v.,.h  em- 
p::;.  et  D:c:r..z-.::c:^i  iht  D.r)?.rtrreni 
c?  Lib:-  V  u'..:j:?  :re:;;.:  pre,  cdures 
tc  la'.ii.'y  ihe  Tcdfra".  »;av,ue  in  » 
tn.-jirer  v'i.::r,  i!oc5  no:  cc:,ir*vene 
»l;'.f  or  Jrra:  liw.  Tor  e:;aj:.^;i  em 
ployee  prc.cr.r. e  terms  %r.C  conoi- 
tlorii.  »::c:p-.-L,c  to  be:!:  e.TvJo>ee  an  J 
ap?;;:ir.;  re  rci'.r.::".\ci  nay  be  in 
tC'rp::i-.fd  iric  a  restljiicr.  ai^opteo 
bv  t.^-.f  Lr-.  o'vcd  Jc:a;  go- tn-.mcr.l. 

(t  U,-'."  re'j.pi  c:  sr.  appljcatlon 
lr.vc;..-r  ►f:t::ci  crrs;ojets  repre- 
•f.-.ied  t  t  jit:.-  c:;i:. J^ai.o.-.  the  Dc- 
pf-r^er.  •  r  L;  t:r  V.;.  re.'fr  t  copy  of 
the  irr'  :i  i?ri  to  ihc'.  or; ^niiauon 
and  r.o'...'>       t^olicar.'.  of  rrjrrral 

(e)  Fc'.o'i-.;  re.'crra;  tnd  nriifjca- 
ttor.  un;'cr  p.-rrirspr.  (ti  C  f:!*  set- 
tlor., ar.d  s.;'-.;ccL  to  the  exci^-.-oru  de- 
lln-.d  1..  {:  :):  5  and  :;i  £.  p'.nics  »i.lJ 
be  expected  lo  cn;agt  .r  toc-J  faiih  ef- 
Jon*  to  rcr.ch  r-.utui  :j  arcep'.able 
pro'.e:'.i.e  arransemenu  ihroucb  ne- 
ffotia'.ion. 

<d5  As  part  of  the  Drrariment  of 
Labors  review  of  an  application,  a 
time  schedule  for  case  pro:c-s;r.;  will 
be  esublishcd  by  the  D-: p.^.•L->e^.t  of 
I>bo:  ahrrc  kpproprii'.e  A'uirn:  »pe 
cla:  clr: jn-.M-'nccs.  the  line  schedule 
»IU  be  es;kb::shed  )n  ciscs  »hcre 
funding  approval  ts  aniicipaied  and 
*"l!l.  to  the  ex'.rnt  possible.  cor.fDrm  to 
the  I>epaj-imcn:  of  TransponatioD's 


tUlES  At^D  RCCULATiOKS 

projected  llnie  frame  for  fundiic.  In 
aliuitloiu  »hcrc  no  Hclton  on  a  pro.'cct 
by  r.  ri-'CcLflc  tjrrc  l.s  pred. c;able  by  llic 
toprirlincnt  of  Tr:-.n'porl.'\l:on,  It  b 
cxpecud  ihil  no  lime  schedule  uiji  be 
act  by  the  Dcrarlnrnt  of  Lsbor.  /jiy 
lime  schedule  csi.-iblished  by  the  De- 
pirtrrrnt  of  Labor  vill  be  rptcifucJ  in 
Its  Tf'.r.rrzi  Jeiiers  urUcr  1 215  3(b)  or, 
Si/oicyiicr.;  vr.liur,  -jT.urucatiO.-.i  to 
the  pmieji  The  parties  are  t!:creby 
pl?^rJ  on  nolice  of  t;ie  Derarin^oii's 
tarfei  dale  for  ti  e  ernlfira'.ion  o-'  the 
prcici-t  li  is  exrrticcJ  Inal  rcjotia-l 
lior.s  '..ii;  br  pu-:;\irJ  c\rediuou5ly  Lna 
In  csoi  /ai'.h  Tlu-  Sorreury  will  moni- 
tor pi  egress  of  nc  soiiiiions  and  In 
CAics  where  Decoi!?iioni  break  dovn 
or  Irroconcilatlr.-  iiSJCS  are  prcs;n'.. 
the  Dipaiimt-Tii  t  ill  Incorporale  irio 
the  f.-.p  scheduii  <;:tes  by  which  the 
6tcrct;rv  will        f.liemailve  aciion. 

(e)  The  &ecreif.ry  of  Labor  T.ill 
reMc^  nego'.jiicd  protective  arran;.c- 
xi-.ZDis.  i:  a.'i  arri-.-ci-mcni  meets  the 
j:e!;uirerr.en.ti  of  sejtion  13(c).  the  5cc- 
rei-ry  win  certify  to  the  Urban 
^ia:-^  Tran.'poriki.on  Adoimis'.rator.  If 
the  ariAjig-. tr.en:  I.-,  aoi  in  corJonniiy 
with  the  prOwii:,ns  0/  section  l.'tc). 
the  Bt£rtuj>  c.-;-  fr.-jil  parlies  artdl- 
tio.-i-'  i-ne  to  n.Tc::2te  a  st'. is.'tciory 
tpretmei.L  or  he  iz:y  set  forth  tlic 
p.  o\i..irii  of  the  proiective  arran^e- 
Bitnl  himst^/ 

(I)  Jf  during  the  proccrjlr.s  Of  ar.  np- 
pi.rn'.,o.n  the  E-rrr.iry  finds  that  the 
pir^lcj  are  ur.r.t!:  to  rrrch  trrcement, 
he  ^k.ll  revie-i  the  r^^'i-ons  of  the  pir- 
tic;  to  dtiercr,:  apprcpriate  aciiorL 
Buch  s:'.iC!3  r..  >  L-.ciude  the  Sccre- 
ta;.'  i  tc:::cr^Tt  ..oi,  of  the  terrr.^  and 
ccrr  i  o.M  upon  i  hic'i  he  wui  b^^f  lils 
ttr.iUz^.:  o:  Y.  \  refusal  to  ccrufy 
tot  spcriXitd  reoioa:. 

L,n>pln-tci  noi  rcrrtMntcil  a 

(a)  Tt;t  ec'-t!rir.:.tlor.  made  by  the 
Scciciiry  «,,',;  a:;ord  ihe  i£.me  I'vel  of 
proirctior  It  ih~se  crr.piovees  who  rrc 
noi  icprtser. .tu  by  labor  organiza- 
Uor.^ 

(b)  Jf  there  Is  no  labor  orrtntitlon 
repreieniinr  err.nloyccs  the  Sc:re".*ry 
will  »et  forih  the  pro'ocilve  tenr.s  tnd 
eondait.ru  In  his  Iciier  of  ceriLfJcatioiL 

|21i  '    !P;u«:r«ii.n|  of  smrndalor?  kpflica- 
Uorit. 

V.*hcr  ar  »pr!-'catlo.-j  !s  supplemen- 
tal to  or  revkics  c  K-nendj  In  ln»ir.aie- 
nal  reiperu  aj  ipplic.-.iion  Jor  which 
the  Dfpi-ifncni  tl  L*boi  has  already 
ecrUficd  Ih.-.i  fair  and  equitable  ar- 
raneements  have  been  made  to  protect 
the  tn:creits  of  m?js  tranjii  employ- 
ed! affected  b)  the  sub.'xt  prtjecl. 
and  iit..%era  unus  la!  circwmsixnees.  the 
Dcpanment  of  Labor  t.111  on  Its  own 
lnii!at,\f  ippl  to  the  supplemental  or 
otiici  aj-neridou-ri  apphcaiion  the 
same  tcrmj  luid  rondiiioru  as  were  cer- 
tified for  tbe  aubjccl  project  <u  ortsl- 
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naJIy  constituted.  The  D-.p->rimcnt  of 
Labor's  processing  of  t^icse  appliu- 
tioru  rill  be  expedited. 

ftlS.I  ftirurring  0?«ratbr  Cranit  and 
.  the  Vodtl  ApeemcnL 

^a)  In  Instariccs  where  Uie  Depart- 
Ecent  ef  Labor  receives  ctneral  pur- 
pose.* operating  assistance  rrrnt  apr.l.- 
.cxtlons  and  the  parties  have  previois- 
Jly  eniloised  the  Model  13(c)  trrrsracr.i 
(referred  to  also  as  the  "^■alio^..\I 
/creemciit").  the  Dop.-vrtrrient 
sene  no;icc  tc  the  siibjLc:  r-r-rii-s  ihi: 
!t  will  certify  the  pro.'ecl  cr.  ir.e  bi'.i 
LOf  the  Mc.dcl  Arrecmcnt  urJfis  to 
Virmcd  t  i^hLi  l»o  red^  from  the  Is- 
auance  of  our  letter  of  notice  ir.ai  s:;:- 
elal  circur.istajiccs  are  prcicired  cr 
the  project  which  rccu'.rt-  cl-.3.'.?;i  Ir. 
the  Modtl  Agreement  or  SJr" icr^enitl 
arranjcmenis  as  applied  to  the  par- 
ticular projcrt  involiec).  Ir.  ihe  cent 
the  Secretary  oeterrr.  nes  Ihst  thinc^s 
In  the  JlP^fl  Arreeo.cnt  cr  tiipp^c- 
mentaJ  arrinrtriienu  trc  .-.?  v-:rpd.  th: 
Secre'.^ry  t.ui  direct  the  p:-i,ei  lo  ne 
foliate  fjzh  arrsngeLner; i  lt  accor- 
dance with  the  ciLSe  prcce-jj-,.-  prc;-^- 
dure  dcicribrd  in  {211.7  If  th; 

Secreiwy  dttemines  thf-;  r.o  s?ti&; 
Clrcur:s'.Anv-c5  exist,  he  will  to  ad..se 
the  pan. 25  wr.d  certify  the  pro  cci  cr. 
the  bts.s  01  the  Model  Afier.-ner.t. 

(b)  The  l.iodel  (or  Xii.nvu)  Arre" 
xnent  mentioned  tn  par:.-.~rh  tai  cf 
this  sertior.  refers  to  il  e  fi^recrter.. 
executed  cn  July  23.  V.'.l  by  rcprr-sr- 
latlve;  of  the  Ar-enccr.  >-~.l,;;  Tr^-'j:  • 
Associaiicn  and  the  Ac.l-amiuc; 
Trar;sit  Vnioa  tnd  TTcr.';.ori  V.'crK:~ 
Union  of  /j.Tsr.ca  a.'.d  or.  July  3). 
by  reprcitr.'alives  of  the  T-.i.:.- i.- 
Labor  Executives'  AjCDciit.on.  Brot:, 
erhooo  ef  Locorr.ciive  E..r„neer„. 
Brotherhood  of  P.5:i-ay  C.d  Alm:  ■ 
Clcr^LS  an:  Irterra:  cn-.l  /if^cca:  i.-. 
of  Mich.r.  ;t.s  xid  Aero'p:  c-  Worker.' 
The  airfcficni  u  irter.c':J  to  sen e  at 
a  ready-rr.ade  err;p;oyte  pioteciTc  e^-- 
rangemcr.-  for  adoption  by  IdcoJ  pir 
ties  in  Fp.^cJic  oprratins  f^'-  i.zr.z'. 
project  sltualioru  The  £ecrr!u->  h:^: 
determined  that  this  a;;rrcr.icr.t  prr- 
vldes  Itir  t.Td  equitabl:  Mrir~vmer'; 
to  protect  the  ictcresu  cf  rr--]oyet: 
in  lencra!  pu.-pos;  cperatir.;  as: ^ 
tance  pro;?rt  s;tua;ions  LnJ  rr.eets  ih; 
reQulremenu  of  Section  13;c). 

II1S.7   Dcfiirtmenl  of  Labor  conurt. 

Questions  eoncemln:  the  lubir:'- 
inalter  ccered  by  these  rjideline: 
ahould  be  addressed  lo  the  Divisiei  cf 
Emplojee  Protections.  Labor-Man-""'- 
inent  Scmccs  Aim.nisirDiion. 
Department  ef  l^tor,  noom  N-Si-;: 
200  rofuiuutlon  Avenue  ■ 
InciOiV  D  C  2Ci;;0.  phone  nn=-.be-  IC :  ■ 
•23-C<9S  fSc-creu.-ys  Order  ;»o.  11-*:. 
Way  12. 1872.) 
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Urban  Mass  Transportation  Administration 


Dear  Applicant: 

This  is  to  confirm  the  receipt  of  your  grant  application  request- 
ing assistance  under  Section    of  the  Urban  Mass  Trans- 
portation Act  of  1964,  as  amended. 

For  identification  purposes,  we  have  assigned  UMTA  project 

control  number   to  your  request.  Kindly 

cite  this  number  on  all  future  materials  or  inquiries  relative 
to  your  application. 

We  look  forward  to  working  with  you  on  this  project.     If  you 
have  any  questions,  you  may  contact    at  (  ) 


Form  UMTA  F  5100.1 
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DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
Washington,  D.C.  20590 


Re:     Project  No.   

Dear  Applicant: 

We  have  conducted  a  preliminary  review  of  the  application  materi 
als  you  have  submitted  under  the  above  referenced  project  and 
have  found  the  following  items  to  be  missing  and/or  requiring 
clarification: 


Your  cooperation  in  immediately  providing  the  necessary  infor- 
mation will  permit  us  to  promptly  process  your  request. 

If  you  have  any  questions,  please  contact  (Project  Officer) 
at    and  we  will  be  happy  to  assist  you. 


Sincerely, 


Form  UMTA  5100.3 
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SUBJECT:     Proposed  Award  of  Contract  or  Grant 

FROM:  

TO:     Director  of  Public  Affairs,  UPA-1 

The  following  contract  or  grant  is  proposed  for  award: 

CONTRACT  OR  GRANT  NUMBER:   

ADMINISTERED  BY:  

NAME/ADDRESS  OF  CONTRACTOR  OR  GRANTEE: 


Contractor  or  Grantee  Contact  for  Further  Information:  (The 
contact  should  be  the  Contractor's  or  Grantee's  public  informa- 
tion officer.  ) 

Name/Title:   


Address:   (if  Different  from  above  grantee  address) 


Phone:   (  )   

Amount:    Amount  Previously  Obligated 

Source(s)  of  Local  Share:   
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Brief  Description  of  Project:     (Include  enough  information  to 
clearly  describe  the  project.     This  information  is  for  transmis- 
sion to  Congressional  and  White  House  Staff.     The  description 
should  be  complete  and  well  written.) 


PLACE(s)  OF  PERFORMANCE: 


PROJECT  OFFICER  AND  EXTENSION: 
PRIOR  CONGRESSIONAL   INTEREST  BY: 


CONGRESSIONAL  NOTIFICATION  TO: 

Senator's  Name,  Party  and  Extension:   

Senator's  Name,  Party  and  Extension:   

Representative's  Name,  Party  and  Extension:  _,  

Representative's  Name,  Party  and  Extension:   

Representative's  Name,  Party  and  Extension:   

Others  Requesting  Notification  (Mayors,   local  officials,  etc.) 

Name:    Title/Position   

Telephone  No.   


UMTA  F  101 
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PREPARATION  AND  ASSEMBLY  OF  UMTA 
APPROVAL/PRESS  RELEASE  PACKAGES  FOR  CAPITAL  AND 

OPERATING  PROJECTS 
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SECTION  I 

COMPONENTS  OF  GRANT  APPROVAL  PACKAGES 
Sections  3  and  5,  and  Title  2l 


A .     Prepar at  i  on/Typ  i  ng 

(1)  Approval  Memo.     The  approval  memo  is  to  be  typed  on 
standard  white  memo  paper,  plus  one  concurrence  yellow. 
Be  sure  to  correctly  determine  who  will  be  approving  thp 
grant,  based  on  the  delegation  of  authority  guidelines 
contained  in  UMTA  Order  1100. 18C,   "Delegations  of  Author- 
ity for  Regional  Administrators."     (Sample  Approval  Memo 
is  in  Exhibit  A . ) 

(2)  Project  Findings  and  Determinations.     Thi";  attachment 
becomes  part  of  every  approval  memo.     The  approval  memo 
to  an  amendment  may  incorporate  the  Findings  and  Deter- 
minations by  reference  if  there  is  no  change  from  that 
accompanying  the  original  agreement  or  previous  amend- 
ment.    The  project  number  and  grantee  name  must  be 
typed  on  pages  1  and  5  (see  Exhibit  B). 

(3)  Award  Letter  to  the  Grantee.     The  award   letter   is  typed 
on  regional  office  stationery,  with  one  concurrence 
yellow.     Copies  of  the  sample  formats  for  original  and 
amended  grants  may  be  found  in  Exhibit  C.     The  signature 
block  is  that  of  the  Regional  Administrator.     (Not  part 
of  headquarters  approval  packages.     Must  be  typed,  but 
is  retained  in  the  Region.) 

(4)  Project  Budget.     The  budget  is  typed  on  plain  bond 
(no  ye  I  I ow J !     Do  not  date  (see  Exhibit  D). 

(5)  Proposed  Award  of  Contract  or  Grant   (Form  UMTA  F  101). 
Prepare  one  form  for  each  appro vaTTsee  Appendix  1, 
Exhibit  D). 

(6)  Grant  Agreement  Form.  "Instructions  for  Executing  Agree- 
ments."    One  form  should  be  prepared  for  each  approval 
(see  Exhibit  E ) . 

(7)  Routing  Slip.     Type  the  grantee's  name  (plus  affected 
UZA  if  different  from  grantee)  and  project  number,  and 
the  action  officer's  name.     Be  sure  to  use  the  correct 
routing  slip  for  the  size  of  the  grant  (see  Exhibit  F). 
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(8)  Notification  of  Grant  Agreement.     This  is  page  1  of 

the  standard  grant  agreement.     The  Office  of  Accounting 
UAD-20,  can  provide  assistance  on  the  entries  to  be 
made  in  the  "Identification  of  Sources  of  Federal  Finan 
cial  Assistance"  section  of  the  Notification  of  Grant 
Approval  (see  Exhibit  6). 

(9)  SF-424  (Financial  Assistance).     This  should  have  been 
s u bmitted  with  the  application  materials.     If  not,  it 
it  should  be  requested  when  the  application  is  received 
placed  in  File  Folder  #1  when  received  (see  Chapter  II 
of  this  circular). 
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SECTION  II 
ASSEMBLY  OF  APPROVAL  PACKAGES 


Introduct  i  on .     Each  approval  package  should  contain  thp  doc: 
ments  noted  below.     Placement  within  the  folder  is  subject 
to  the  discretion  of  the  Regional  Administrator,  but  the  fol- 
lowing is  a  suggested  assembly  procedure  (see  Section  I  for 
definition  of  various  forms  and  documents). 

B .     Assembly  and  Placement. 

(1)  The  routing  slip  (designed  by  each  regional  office 
according  to  desired  internal  routing)  is  stapled  to 
the  outer  cover  of  the  package  folder. 

(2)  Inside,  on  the  left,  place: 

(a)  The  original  approval  memo  with  yellow  concurrence 
copy  (unless  the  routing  slip  can  suffice  for  captur- 
ing concurrence  initials). 

(b)  An  original  Project  Findings  and  Determinations  Form. 

(c)  Finding  of  No  Significant  Impact,   if  applicable. 

(d)  Labor  agreement  letter  (13(c)). 

Cover  all  with  a  plastic  Executive  Correspondence  Sheet. 

(3)  Inside,  on  the  right,  place: 

(a)  The  award  letter  (original). 

(b)  Original  of  Grant  Agreement  Form,  "Instructions  for 
Executing  Agreements." 

(c)  All  copies  of  the  grant  agreement  including  Part  I. 

(d)  Original  copy  of  the  budget   (to  be  mailed  to  the 
grantee--do  not  date). 

(e)  Original  SF-424. 

(f)  Copy  of  TIP/AE. 

Cover  all  with  a  plastic  Executive  Correspondence  Sheet. 
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(4)  In  the  middle,  unattached  to  either  side,  clip  together 
the  following  (press  release  package): 

(a)  Two  copy  of  the  approval  memo. 

(b)  Two  copies  of  proposed  budget. 

(c)  Two  copies  of  UMTA  Form  101. 
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SECTION  III 
EXHIBITS 


The  following  sample  documents  represent  the 
existing  forms  being  used  by  the  Office  of 
Transit  Assistance  as  of  10/1/80.     Since  they 
are  subject  to  change,  consult  UTA  to  assure 
that  proper  forms  are  being  used. 
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Approval  -  Urban  Mass  Transportation 
Operating  Assistance  Grant  No. 

1.    Designated  Recipient; 

Appl i  cant : 

Urbanized  Area: 


Population: 

2.     Project  Description  and  Cost 

This  project  is  for  Section  5  operating  assistance  to  cover 
eligible  transit  operating  expenses  of  during 
the  period  through  .     The  project  budget 

represents  the  utilization  of  from  the  Section  5 

formula  apportionment  to  the  urbanized  area. 


3.  Justification 

This  project  is  consistent  with  and  pursuant  to  the  annual 
element  of  the  TIP  for  the  utilization  of  formula  funds 
apportioned  to  the  urbanized  area  which  was  approv- 

ed by  UMTA  on  .     The  utilization  of  formula  funds 

for  operating  assistance  is  consistent  with  the  operator's 
immediate  financial  needs  to  improve  and  continue  mass 
transportation  service. 


4.  Recommendation 


I  recommend  approval  of  this  project.     Funds  in  the  maximum 
amount  of  have  been  prevalidated  under  the  provi- 

sions of  Section  5  of  the  Urban  Mass  Transportation  Act  of 
1964,  as  amended.     These  funds  are  within  the  limitation  for 
this  urbanized  area.     The  required  legal  and  administrative 
findings  are  included  in  the  Project  Findings  and  Determina- 
tions attachment.     This  attachment  is  herein  incorporated 
by  reference  and  made  part  of  the  approval  memorandum. 


APPROVED: 


DATE: 


Exhibit  A 
Page  1  of  3 


Appendix  2 
Page  10 


UMTA  C  5100. lA 

^AN  I  9  1981 


A  Sample  Format  for  the  Final  Page  of  Approval 
Memo  Requiring  The  Admi n i  str ator ' s  Approval 

5.     Recommendation  from  Regional  Administrator,  to  UTA-1:  Based 
upon  the  information  contained  herein,  I  recommend  you  sign 
this  approval  memo  to  the  Administrator.     This  project  is 
included  in  the  amended  Annual  Element  of  the  Transportation 
Improvement  Program  for  the  area,  which  was  approved  by  UMTA 
on  June  22,  1978.     The  staff  and  project  development  work  has 
been  completed  and  the  project  is  ready  for  approval. 


  DATE: 

Regional  Administrator 


6.     Recommendat  i  on :     I  recommend  approval  of  this  grant.  Funds 
in  the  amount  of  $74,187,200  have  been  reserved  for  this 
amendment  under  the  contract  authority  provisions  of  the 
UMT  Act  of  1964,  as  amended.     With  this  fifth  amendment  a 
total  of  $422,938,400  has  been  reserved  for  the  project. 
The  required  legal  and  administrative  findings  are  included 
in  the  Project  Findings  and  Determinations  attachment, 
herein  incorporated  by  reference  and  made  a  part  of  the 
Approval  Memorandum. 


  DATE: 

Associate  Administrator 
for  Transit  Assistance 


APPROVED:   

Admi  n  i  str ator 


OBLIGATION 
DATE  : 


Attachments 
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The  National  Environmental  Policy  Act  and  UMTA's  own  legislation 
require  an  environmental  finding  to  be  made  before  a  grant  action 
can  be  taken.  To  fulfill  that  requirement,  we  have  been  advised 
by  the  Office  of  the  Chief  Counsel  that  grant  approval  memoranda 
should  contain  a  specific  environmental  finding.  Depending  upon 
the  type  of  environmental  finding  made,  the  statement  to  be  in- 
cluded in  the  approval  memorandum  should  be  one  of  the  following: 

1.  This  project  will  significantly  impact  the  environment 
and  thus  was  the  subject  of  a  Final  Environmental  Impact 
Statement  (ETS),     The  Final  EIS  completed  a  minimum  30 
day  circulation  period  on   . 

2.  UMTA  has  made  a  Finding  of  No  Significant  Impact  (FONSI- 
formerly  termed  Negative  Declaration)  on  the  environment 
for  this  project  on   . 

3.  This  project  is  considered  to  be  in  a  category  of  actions 
which  do  not  have  a  significant  impact  on  the  environment. 

The  inclusion  of  the  above  findings  in  grant  approval  memoranda 
is  a  simple  way  for  UMTA  to  make  the  required  determinations. 

Council  on  Environmental  Quality  (CEQ)  regulations  require  that 
environmental  documents  be  available  for  public  inspection.  In 
addition,  UMTA  is  required  to  prepare  an  annual  report  on  envi- 
ronmental findings.     To  facilitate  this  process,  a  copy  of  all 
completed  FONSI's  should  be  sent  to  the  Office  of  Transit  Assist- 
ance, Planning  and  Analysis  Division,  UTA-32. 
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Attachment  to  Project  No.   

PROJECT  FINDINGS  &  DETERMINATIONS 

1.  Pursuant  to  Section  5(b)(2)  of  the  Act,  it  is  determined  that 
the  designated  recipient  involved  in  this  project  has  been 
duly  designated  a  recipient  by  the  Governor,  responsible 
local  officials  and  publicly-owned  operators  of  mass  trans- 
portation services,  in  accordance  with  the  procedures  requir- 
ed under  Section  (g)(1)  of  the  Act,  and  with  the  concurrence 
of  the  Administrator,  Urban  Mass  Transportation  Administra- 
tion. 

2.  In  accordance  with  Sections  3(d)  and  5(i)  of  the  Act,  the 
grantee  has  submitted  a  certification  to  the  effect  that  it: 

(a)  has  afforded  an  adequate  opportunity  for  public  hearings 
pursuant  to  adequate  prior  notice,  and  held  such  hearings 
unless  no  one  with  a  significant  economic,  social,  or 
environmental  interest  in  the  matter  requests  a  hearing; 

(b)  has  considered  the  economic  and  social  effects  of  the 
project  and  its  impact  on  the  environment,  including 
requirements  under  the  Clean  Air  Act,  the  Federal  Water 
Pollution  Control  Act,  and  other  applicable  Federal 
environmental  statutes,  and  its  consistency  with  the 
goals  and  objectives  of  such  urban  planning  as  has  been 
promulgated  by  the  community;  and 

(c)  has  found  that  the  project  is  consistent  with  official 
plans  for  the  comprehensive  development  of  the  urban 
area . 

3.  Pursuant  to  Section  3(e)  of  the  Act  there  is  adequate  just- 
ification for  the  finding  that  the  grant  assistance  to  be 
extended  (1)  is  essential  to  a  program,  proposed  or  under 
active  preparation,  for  a  unified  or  officially  coorrdinated 
urban  transportation  system  as  part  of  the  comprehensively 
planned  development  of  the  urban  area,  (2)  that  such  program 
to  the  maximum  extent  feasible  provided  for  the  participation 
of  private  mass  transportation  companies,  and  (3)  just  and 
adequate  compensation  will  be  paid  to  such  companies  for 
acquisition  of  their  franchises  or  property  to  the  extent 
required  by  applicable  State  or  local  laws. 
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4.     Pursuant  to  Section  5(1)  of  the  Act,  it  is  determined  that 
the  project  is: 


(a)  needed  to  carry  out  a  program,  meeting  criteria  estab- 
lished by  the  Secretary,  Department  of  Transportation, 
for  a  unified  or  officially  coordinated  urban  transpor- 
tation system  as  part  of  the  comprehensively  planned 
development  of  the  urban  area; 

(b)  necessary  for  the  sound,  economic,  and  desirable  develop- 
ment of  such  area; 

(c)  and  that  the  applicant  or  responsible  agency  has  the 
legal,  financial,  and  technical  capacity  to  carry  out 
the  proposed  project. 

5.  Pursuant  to  Section  5(1),   it  is  determined  that  the  respon- 
sible public  officials  of  the  urbanized  area  in  which  the 
project  is  located  have  been  consulted  and,  except  for  pro- 
jects solely  to  pay  subsidies  for  operation  expenses,  their 
views  considered  with  respect  to  the  corridor,   location,  and 
design  of  the  project. 

6.  Pursuant  to  Section  5(h)(2)  of  the  Act,   it  is  determined  that 
possible  adverse  economic,  social,  and  environmental  effects 
relating  to  the  proposed  project  have  been  fully  considered 
in  developing  the  project,  and  that  the  final  decisions  on 
the  project  are  made  in  the  best  overall  public  interest, 
taking  into  consideration  the  need  for  fast,  safe,  and  effi- 
cient transportation,  public  services,  and  conservation  of 
environment  and  natural  resources,  and  the  cost  of  eliminat- 
ing or  minimizing  any  such  adverse  effects,  including: 

(a)  air,  noise,  and  water  pollution; 

(b)  destruction  or  disruption  of  manmade  and  natural 
resources,  esthetic  values,  community  cohesion,  and 
the  availability  of  public  facilities  and  services; 

(c)  adverse  employment  effects,  and  tax  and  property  value 
losses; 

(d)  injurious  displacement  of  people,  businesses,  and  farms; 
and 
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(e)  disruption  of  desirable  community  and  regional  growth. 
The  operating  assistance  project  has  been  found  to 
have  no  significant  or  adverse  social,  economic,  or 
environmental  impact, 

7.  Labor  Determination.     The  Department  of  Labor  has  specified 
by  letter  the  grant  contract  provisions  necessary  to  comply 
with  Section  13(c)  of  the  Act.     The  Secretary  of  Labor  has 
determined  that  fair  and  equitable  arrangements  have  been 
made  to  protect  the  interest  of  employees  affected  by  this 
assistance,   as  required  by  Section  13(c)  of  the  Urban  Mass 
Transportation  Act  of  1964,   as  amended.     Such  arrangements 
will  be  incorporated  in  the  agreement  for  assistance  when 
executed . 

8.  Pursuant  to  Section  3(f)   and  (g)  of  the  Act,  the  grantee  has 
made  the  necessary  certifications,   and  sucli  certifications 
will  be  made  part  of  the  agreement  for  assistance. 

9.  Comprehensive  and  Transportation  Planning.     In  accordance 
with  0MB  and  Circular  A-95  and  Section  204  of  the  Demonstra- 
tion Cities  and  Metropolitan  Development  Act  of  1966,  the 
application  has  been  submitted  to  the  appropriate  State  and 
regional   agencies  by  the  applicant.     Favorable  comments  from 
these  projects  have  been  received  and  are  a  part  of  the  pro- 
ject file. 

SUPPORTIVE  FINDINGS 

10.  Pursuant  to  Section  5(f)  of  the  Act,  the  grantee  has  provided 
satisfactory  assurances  that  Federal  funds  in  this  project 
are  supplementary  to  and  not   in  substitution  for  the  average 
amount  of  the  State  and  local  government  funds  and  other 
transit  revenues,   such  as  advertising,  concessions,   and  pro- 
perty leases,  expended  on  the  operation  of  mass  transporta- 
tion service  in  the  area  involved  for  the  two  fiscal  years 
preceding  the  fiscal  year  for  which  the  funds  are  provided. 

11.  Pursuant  to  Section  5(m)   of  the  Act,   the  grantee  has  provided 
satisfactory  assurances  that  the  rates  charged  elderly  and 
handicapped  persons  during  non-peak  hours  for  transportation 
utilizing  or  involving  the  facilities  and  equipment  of  the 
project  finance  with  assistance  under  Section  5  of  the  Act 
will  not  exceed  one-half  of  the  rates  generally  applicable 
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to  other  persons  at  peak  hours,  whether  the  operation  of 
such  facilities  and  equipment  is  by  the  grantee  or  is  by 
another  entity  under  lease  or  otherwise. 

12.  Grant  Guidelines  -  The  project  has  been  reviewed  in  light 
of  the  guidelines  and  the  information  contained  in  the 
application  is  sufficient  to  qualify  the  project  for  approv- 
al . 

CIVIL  RIGHTS  REVIEW 

The  Regional  Civil  Rights  Officer/Office  of  Civil  Rights  has 
(conditionally)  certified  the  applicant  (designated  recipient) 
as  being  in  compliance  with  all  applicable  UMTA  civil  rights 
application  requirements. 


Region  EquaT 
Opportunity  Specialist 


Exhibit  B-1 
Page  4  of  5 


Appendix  2 
Page  16 


UMTA  C  5100.1 

JAN  I  9  1981 


FUND  PREVALIDATION 


Funds  in  the  amount  of 


have  been  reserved 


for 

Project  No. 


for 


UZA(s) 


Region 


,  Certifying  Officer 


OPINION  OF  COUNSEL 


I  have  reviewed  the  application,  exhibits,  correspondence, 
and  other  documents   in  the  files  pertaining  to  this  pro- 
ject,  and  I  am  of  the  opinion  that  both  the  applicant  and 
the  project  are  legally  eligible  for  the  grant  assistance 
proposed  to  be  extended. 

I  have  also  reviewed  this  Approval  Memorandum  and  I  am  of 
the  opinion  that  all  of  the  discretionary  findings  and 
determinations  required  by  the  Act  as  a  prerequisite  to 
grant  approval  have  been  made  and  are  supported  by  adequate 
legal  documentation. 


Regional  Counsel 
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PROJECT  FINDINGS  AND  DETERMINATIONS 
Section  3/Title  23 
Project  No.   


1.  Pursuant  to  Section  3(a)(1)  of  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  49  U.S.C.  S  1601,  et  seq.,  (Act), 
the  applicant  is  a  State  or  local  public  body  or  agency 
thereof,  eligible  to  receive  federal  financial  assistance. 

2.  Pursuant  to  Section  3(a)(1)(B)  of  the  Act,  the  application 
contains  adequate  basis  for  the  finding  that  the  purchase 
of  buses  and  related  equipment  or  facilities  cannot  reason- 
ably be  financed  under  Section  5(a)(4)  of  this  Act  unless 
the  Secretary  has  approved  the  project  under  Section  3(h). 

3.  Pursuant  to  Section  3(a)(2)(A)  of  the  Act,  there  is  an 
adequate  basis  for  the  determination  that  the  applicant 
has  or  will  have: 

(1)  the  legal,  financial  and  technical  capacity  to  carry 
out  the  proposed  project;  and 

(2)  satisfactory  continuing  control,  through  operation  or 
lease  or  otherwise,  over  the  use  of  the  facilities  and 
equ  i  pment . 

4.  Pursuant  to  Section  3(a)(3)  of  the  Act,  that  there  is  an 
adequate  basis  to  find  that  the  project  is  a  part  of  an  ap- 
proved program  of  projects  required  by  Section  8  of  the  Act. 

5.  In  accordance  with  Section  3(d)  of  the  Act,  the  grantee  has 
submitted  a  certification  that  it: 

(1)  has  afforded  an  adequate  opportunity  for  public  hearings 
pursuant  to  adequate  prior  notice,  and  held  such  hearings 
unless  no  one  with  a  significant  economic,  social,  or 
environmental  interest  in  the  matter  requests  a  hearing; 

(2)  has  considered  the  economic  and  social  effects  of  the 
project  and  its  impact  on  the  environment;  and 

(3)  has  found  that  the  project  is  consistent  with  official 
plans  for  the  comprehensive  development  of  the  urban 
area . 
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6.  Pursuant  to  Section  3(e)  of  the  Act,  no  financial  assistance 
is  provided  in  competition  with  or  supplementary  to  the 
service  provided  by  an  existing  mass  transportation  company, 
unless  there  is  adequate  justification  for  finding  that: 

a.  Financial  assistance  to  be  provided  under  the  Act  is  es- 
sential to  the  program  of  projects  required  by  Section  8 
of  the  Act; 

b.  Such  program,  to  the  maximum  extent  feasible,  provides 
for  the  participation  of  private  mass  transportation 
companies ; 

c.  Just  and  adequate  compensation  will  be  paid  to  such  com- 
panies for  their  franchises  or  property  to  the  extent 
required  by  applicable  state  laws;  and 

d.  The  Secretary  of  Labor  has  certified  that  such  assistance 
complies  with  the  requirements  of  Section  13(c)  of  the 
Act . 

7.  Pursuant  to  Section  3(f)   (charter  bus)  and  (g)   (school  bus) 
of  the  Act  and  Section  165  of  the  Federal-Aid  Highway  Act 
of  1973,  the  grantee  has  made  the  necessary  certifications, 
that  it  will  not  engage  in  charter  operations  outside  its 
service  area  or  school  bus  operations   in  competition  with 
private  school  bus  operators  unless  authorized  by  an  agree- 
ment with  UMTA  and  such  certifications  will  be  made  a  part 
of  the  contract  for  assistance. 

8.  Pursuant  to  Section  7  of  the  Act,  there  is  adequate  basis  for 
a  determination  that  an  adequate  relocation  program  is  being 
carried  on  for  families  displaced  by  the  project  and  that 
there  are  or  will  be  an  equal  number  of  decent,   safe  and 
sanitary  dwellings  available  to  those  displaced  families  and 
reasonably  accessible  to  their  places  of  employment. 

9.  Pursuant  to  Section  4(a)  of  the  Act,  there  is  adequate  basis, 
pursuant  to  engineering  studies,  studies  of  economic  feasi- 
bility, and  data  showing  the  nature  and  extent  of  expected 
utilization  of  the  facilities  and  equipment,  for  the  deter- 
mination of  "Net  Project  Cost." 

10.   Pursuant  to  Section  12(b)(1)  of  the  Act,  the  grantee  is 
under  obligation  to  give  UMTA  and  the  Comptroller  General 
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access  to  and  the  right  to  examine  all  records,  books, 
papers,  or  documents  related  to  the  grant. 

11.  Pursuant  to  Section  13(c)  of  the  Act,  the  Secretary  of  Labor 
has  determined  that  fair  and  equitable  arrangements  have  been 
made  to  protect  the  interest  of  employees  affected  by  this 
assistance.     The  Department  of  Labor  has  specified  the  terms 
and  condition  of  the  protective  arrangements  necessary  to 
protect  the  interests  of  such  employees.     Such  terms  and  con- 
ditions will  be  incorporated   in  the  agreement  for  assistance. 

12.  Pursuant  to  Section  14(b)  of  the  Act,  the  project  application 
includes  a  detailed  statement  on: 

(1)  the  environmental   impact  of  the  proposed  project; 

(2)  any  adverse  environmental  effects  which  cannot  be  avoided 
should  the  proposal  be  implemented; 

(3)  alternatives  to  the  proposal  be  implemented;  and 

(4)  any  irreversible  and  irretrievable  impact  on  the  environ- 
ment which  may  be  involved  in  the  proposed  project 
should  it  be  implemented. 

13.  Based  upon  a  full   and  complete  review  of  the  application 

and  transcript  of  public  hearings,   if  any,  there  is  adequate 
basis  to  find  pursuant  to  Section  14(c)  of  the  Act  that: 

(1)  an  adequate  opportunity  was  afforded  for  the  presentation 
of  views  by  all  parties  with  a  significant  economic, 
social,  or  environmental   interest,   and  fair  consideration 
has  been  given  to  the  preservation  and  enhancement 

of  the  environment  and  to  the  interest  of  the  community 
in  which  the  project  is  located;  and 

(2)  no  adverse  environmental  effect  is  likely  to  result 
from  the  project  (or)  there  is  likely  to  be  adverse 
environmental  effect  from  the  project  but  there  exists 
no  feasible  and  prudent  alternative  to  such  effect 

and  all  reasonable  steps  have  been  taken  to  minimize 
such  effect. 

14.  Pursuant  to  Section  16  of  the  Act,  Section  165(b)  of  the 
Federal-Aid  Highway  Act  of  1973  and  Section  504  of  the 
Rehabilitation  Act  of  1973,  as  amended,  and  the  Regulations 
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promulgated  thereto  there  is  adequate  justification  for  the 
finding  that  to  the  maximum  extent  feasible,  the  project  is 
planned  and  designed  so  that  mass  transportation  facilities 
and  services  can  be  effectively  utilized  by  elderly  and 
handicapped  persons,  who,  by  reasons  of  illness,   injury,  age, 
congenital  malfunction,  or  other  permanent  or  temporary 
incapacity  or  disability,   including  any  person  who  is  wheel- 
chair bound  or  semi -ambu 1 atory,   are  unable  without  special 
facilities  or  special  planning  or  design  to  utilize  such 
facilities  and  services  as  effectively  as  persons  not  so 
affected , 

15.  Pursuant  to  Section  19  of  the  Act,  the  application  contains 
a  satisfactory  assurance  of  compliance  with  Title  VI  of  the 
Civil   Rights  Act  of  1964. 

16.  The  grantee  has  submitted  satisfactory  assurances  that  it 
will  comply  with  the  regulations  and  requirements  promulgated 
by  the  Office  of  Management  and  Budget,   including  but  not 
limited  to  0MB  Circulars  A-95  and  A-102. 

17.  Pursuant  to  Section  8  of  the  Act,  the  Regional  Planning 
Division,  on  the  basis  of  its  review  of  the  status  of  plan- 
ning in  the  urban  area,   advises   in  the  attached  memorandum 
that  comprehensive  and  transportation  planning  programming 
requirements  have  been  met. 

18.  Pursuant  to  the  Clean  Air  Act,   as  amended,   in  projects  in- 
volving the  purchase  of  rolling  stock,  the  applicant  is 
under  obligation  to  require  vendors  of  motor  vehicles  to 
provide  a  warranty  of  compliance  with  the  air  pollution 
criteria  established  by  the  Environmental  Protection  Agency. 

19.  Pursuant  to  Section  8(e)  of  the  Act,   it   is  determined  that 
the  project  for  which  the  assistance  is  sought  is  part  of 

a  program  which  encourages  to  the  maximum  extent  feasible 
the  participation  of  private  enterprise;  and  furthermore, 
that  where  facilities  and  equipment  are  to  be  acquired  which 
are  already  being  used  in  mass  transportation  service  in  the 
urban  area,   the  Applicant  has  provided  evidence  that  they 
shall  be  so  improved  (through  modernization,  extension,  addi- 
tion, or  otherwise)  that  they  will  better  serve  the  trans- 
portation needs  of  the  areas. 

Grant  Guidelines  -  The  project  has  been  reviewed  in  light 
of  the  guidelines  and  information  contained  in  the  applica- 
tion is  sufficient  to  qualify  the  project  for  approval. 
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CIVIL  RIGHTS  REVIEW 

The  Office  of  Civil  Rights  has  reviewed  and  concurs  in  the  appli- 
cat  i  on . 


Regional  Civil  Rights  Officer 


DATE: 


FUND  PREVALIDATION 


Funds  in  the  amount  of  $    have  been  reserved 

for  Project  No.    .  for    UZA(s). 


DATE:     

Action  Officer 


OPINION  OF  COUNSEL 

I  have  reviewed  the  application,  exhibits,  correspondence, 
and  other  documents  in  the  files  pertaining  to  this  project, 
and  I  am  of  the  opinion  that  both  the  applicant  and  the  project 
are  legally  eligible  for  the  grant  assistance  proposed  to  be 
extended . 

I  have  also  reviewed  this  Approval  Memorandum  and  I  am  of  the 
Opinion  that  all  of  the  discretionary  findings  and  determinations 
required  by  the  Act  as  a  prerequisite  to  grant  approval  can  be 
made  and  are  supported  by  adequate  legal  documentation  and  that 
upon  approval  of  the  project  such  findings  and  determinations 
will  have  been  made. 


Regional  Counsel 


DATE: 
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(Grantee  Name  and 
Address  ) 

Re:     (Project  Number) 

Dear  (Name): 

I  am  pleased  to  inform  "nu  of  the  approval  of  your  application 

for  a  Federal  Grant  of  $    to  conduct  a 

  project. 

This  project  will  (briefly  describe  the  purpose  and  objectives 
of  the  project).  The  project  must  be  carried  out  as  described 
in  the  application  (and/or  work  statement). 

(State  any  restrictions  on  this  project  that  the  grantee  should 
be  aware  of  before  incurring  expenses.) 

Enclosed  are  four  (4)  counterparts  of  the  Notification  of  Grant 
Approval  and  Grant  Documents  executed  on  behalf  of  the  Adminis- 
tration.    Each  should  be  executed  in  accordance  with  appropriate 
proceedings  and  certified  by  your  Attorney.     Three  copies  of  the 
executed  counterparts  and  two  certified  copies  of  the  author- 
izing proceedings  should  be  returned  to:     UMTA,  Assistant  Chief 
Counsel,  UCC-30,  400  7th  Street,  S.W.  Washington,  D.C.  20590 
within  a  ninety-day  period. 

In  the  event  your  Attorney  is  unable  to  make  the  certification 
because  of  pending  legislation  or  litigation  which  might  affect 
the  prosecution  of  the  project,  the  Assistant  Chief  Counsel, 
UCC-30,  should  be  immediately  notified  by  letter  setting  forth 
the  reasons  for  the  delay  and  requesting  an  extension  of  the 
offer . 

We  are  looking  forward  to  working  with  you  in  carrying  out 
this  worthwhile  project. 


S  i  ncere ly , 


Associate  Administrator  for 

Obligation  Date   
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APPROVED  PROJECT  BUDGET 

Capital  Grant  Project  No.  CA-03-0132-01  -  (Amendment  No.    ) 

Applicant  -  Southern  California  Rapid  Transit  District 

The  project  budget  and  corresponding  cost  estimates  are  as 
f ol lows: 

Project  Budget 

Line  Item  Code  Description  Cost 

10.01.44  Purchase  50  thirty-foot  31-35  $5,300,000 

passenger  buses  with  tires  and  A  C 

10.01.05  Purchase  20  double  deck  buses  5,130,000 

10.08.05  Relocation  Services  30,000 

10.01.66  Purchase  230  forty-foot  27,416,000 

46-53  passenger  buses  with 
tires  and  A/C 

10.03.04               Purchase  spare  components  147,870 

10.02.01  Purchase  of  support  equipment  477,094 

10.02.02  Purchase  of  office  equipment  240,533 

10.02.03  Purchase  of  office  furniture  7,200 

10.02.04  Purchase  of  fare  collection  527,600 

equ  i  pment 

10.02.06  Purchase  of  surve i 1 i ence/  7,600 

security  equipment 

10.02.07  Purchase  of  management  1,103,500 

information  equipment 

10.02.08  Purchase  of  communication  2,043,000 

equ  i  pment 

10.03.01  Purchase  of  maintenance  vehcile  86,300 

10.03.02  Purchase  of  maintenance  10,000 

tool s/equ  i  pment 
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Project  Budget 

Line  Item  Code  Description  Cost 

10,04,02  Equipment  renovation  and  276,350 

improvements 

10.06.90  Real  estate  acquisition  364,000 

10.08.02  Construction  management  and  12,000 

inspect  i  on 

10.08,04                Appraisal   Services  8,000 

10.10,00                Demolition  -  Division  1  20,000 

10.11,20  Construction  of  maintenance  50,000 

and  repair  facilities 

10.11.90  Construction  of  employee  175,000 

parking 

10,03,04  Purchase  maintenance  equipment  $160,500 

10.12.00  Rehabilitation/renovation  168,750 

of  facilities 

10.15.01  Force  Account  -  work  related  to  225,168 

equipment  work  related  to 

construct  i  on 

10,15,01  Force  Account  -  Labor  46,200 

10.15.03  Force  Account  -  Materials  34,445 

taken  from  stock 

10.16.00  Cost  Allocation  Plan  917,659 

32.00.00  Contigencies  2,568,276 

ESTIMATED  GROSS  PROJECT  COST  $47,553,065 
Less  Revenue  Financing  (305,150) 
ESTIMATED  NET  PROJECT  COST  $47,247,915 

Federal  Grant  (80X)  $37,798,332 
Local   Share  (20%)  $9,449,583 
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INSTRUCTIONS  FOR  EXECUTING  AGREEMENTS 


Attached  are  four  (4)  copies  of  a  Grant  Agreement  which  have  been 
signed  on  behalf  of  the  Urban  Mass  Transportation  Administration. 

The  person  officially  authorized  by  the  Grantee  to  accept  the 
Government's  award  of  financial  assistance  should  execute  the 
Grant  Agreements.     This  execution  should  be  witnessed. 

The  attorney's  certification  should  specify  the  date  the  Grantee 
authorized  the  execution  of  the  Government's  award.     That  will  be 
the  date  of  the  resolution,  ordinance,  board  minutes,  delegation 
order  or  other  "official  action,"  no^  the  date  of  execution  of 
the  Grant  Agreement  (unless  the  execution  took  place  on  the  same 
day  it  was  authorized). 

Please  return  two  complete  copies  of  the  executed  Grant  Agree- 
ments to: 

Regional  Counsel 

Urban  Mass  Transportation  Administration 

Su  i  te/Room 

Address 

City,  State,  Zip  Code 

Please  also  send  with  the  Grant  Agreements  two  certified  copies 
of  the  document  which  authorizes  execution  of  the  award.     If  the 
execution  was  authorized  by  statute  and  further  delegated,  please 
be  sure  to  cite  the  statute  and  send  a  copy  of  the  delegation  of 
authority  to  execute  to  the  above  address. 

In  the  event  the  Grant  Agreements  cannot  be  returned  within 
the  ninety  (90)  day  period,  please  notify  the  Regional  Counsel 
immediately  in  writing  setting  forth  the  reason  for  delay  and 
requesting  an  extension. 
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INSTRUCTIONS  FOR  EXECUTING  GRANT  AGREEMENTS 
WHEN  THE  GRANTEE  IS  DIFFERENT" 
FROM  THE  DESIGNATED  RECIPIENT 


Attached  are  four  (4)  copies  of  a  Grant  Agreement  which  have  been 
signed  on  behalf  of  the  Urban  Mass  Transportation  Administration. 

The  person  officially  authorized  by  the  Grantee  to  accept  the 
Government's  award  of  financial  assistance  should  execute  the 
Grant  Agreements.     This  execution  should  be  witnessed. 

The  attorney's  certification  should  specify  the  date  the  Grantee 
authorized  the  execution  of  the  Government's  award.     That  will  be 
the  date  of  the  resolution,  ordinance,  board  minutes,  delegation 
order  or  other  "official  action,"  not  the  date  of  execution 
of  the  Grant  Agreement  (unless  the  execution  took  place  on 
the  same  day  it  was  authorized). 

Please  return  two  complete  copies  of  the  executed  Grant  Agree- 
ments to: 

Regional  Counsel 

Urban  Mass  Transportation  Administration 

Su  i  te/Room 

Address 

City,  State,  Zip  Code 

Please  also  send  with  the  Grant  Agreements  two  certified  copies 
of  the  document  which  authorizes  execution  of  the  award.     If  the 
execution  was  authorized  by  statute  and  further  delegated,  please 
be  sure  to  cite  the  statute  and  send  a  copy  of  the  delegation  of 
authority  to  execute  to  the  above  address. 

In  the  event  the  Grant  Agreements  cannot  be  returned  within 
the  ninety  (90)-day  period,  please  notify  the  Regional  Counsel 
immediately  in  writing  setting  forth  the  reason  for  delay  and 
requesting  an  extension. 

If  a  Supplemental  Agreement  is  part  of  the  Grant  Agreement,  the 
Supplemental  Agreement  should  be  executed  by  both  the  Grantee 
and  the  Designated  Recipient.     Recipient's  attorney  should  cert- 
ify the  execution  as  described  above  with  respect  to  certifica- 
tion by  the  grantee's  attorney. 
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SECTION  3 

ROUTE  SLIP  Project  No.   

GRANT  APPROVAL  HQS  APPROVAL  Applicant   

Section  5   _____ 

Project  Officer   

Ext.   

Routing         Date  Date 
Office  Symbol        Received        of  Action  Initia 


Regional  Administrator 

Control  Point  UTA-15 

UTA  Reviewing  Official  UTA-10 

Assoc.  Admin.  UTA-1 

Regional  Counsel /UCC-1  UCC 

Executive  Sec.  UOA-10 

Administrator  UOA-1 

Control  Point  UTA-15 


PROCESSING 

CHECK-OFF  LIST:  Date  Imtial 


Advance  Copy  of  UPA 

Release  Procedures  Initiated 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTR-Z^TION 


NOTIFICATION  OF  GR;^.NT  APPROVAL 
49  U.S.C.    §  1602 
(SECTION   3  -  CAPITAL  ASSISTANCE) 


Project  No. 


GRANTEE; 

ESTIMATED  TOTAL  PROJECT  COST: 
ESTIMATED  NET  PROJECT  COST: 
MA.XIMU"  FEDERAL  SHARE; 
OBLIGATION  DATE: 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE; 

DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FnOM  THZ  DEPART:!£HT  OF  LABOR: 

PROJECT  DESCRIPTION: 


DATE  REGIONAL  DIRECTOR 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRANT 

49  U.S.C.    §  1602 
(SECTION  3) 

PART  I 

THIS  GRANT,   effective  on  the  date  specified  in  the 
Notification  of  Grant  Approval  is  entered  into  by  and  between 
the  United  States  of  America   ("Government")   and  the  Grantee 
named  in  the  Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,   the  parties  hereto  agree  as  follows: 

Sec.  1.     Purpose  of  Grant  -  The  purpose  of  this  Grant 
is  to  provide  for  the  undertaking  of  an  urban  mass  transpor- 
tation capital  improvement  project   ("Project")  with  Government 
financial  assistance  to  the  Grantee  in  the  form  of  a  capital 
grant   ("Grant"),  under  Section  3  of  the  Urban  Mass  Transpor- 
tation Act  of  1964,  as  amended,    ("Act"),  and  to  state  the 
terms  and  conditions  upon  which  such  assistance  will  be 
provided  and  the  manner  in  which  the  Project  will  be  undertake 
and  completed  and  the  Project  facilities/equipment  used. 

Sec.  2.     The  Project  -  The  Grantee  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the 
Project  facilities/equipment,  substantially  as  described  in 
its  Application,  incorporated  herein  by  reference,  filed 
with  and  approved  by  the  Government,  and  in  accordance  with 
the  terms  and  conditions  of  this  Grant.     The  "Project 
Description"  on  the  Notification  of  Grant  Approval  describes 
the  Project  to  be  funded  under  this  Grant. 

Sec.   3.     The  Grant  -  In  order  to  assist  the  Grantee  in 
financing  that  portion  of  the  total  cost  of  the  Project 
which  the  Department  of  Transportation    (DOT)   has  determined 
cannot  reasonably  be  financed  from  revenues  of  the  public 
transportation  system  in  which  the  Project  facilities/ 
equipment  are  to  be  used   ("Net  Project  Cost"),   such  Net 
Project  Cost  being  estimated  to  be  that  amount  stated  in  the 
Notification  of  Grant  Approval,  the  Government  will  make  a 
Grant  in  an  amount  equal  to  eighty  percent   (80%)   of  the 
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actual  Net  Project  Cost,  as  determined  by  DOT  upon  completion 
of  the  Project,  or  in  the  amount  designated  as  Maximum 
Federal  Share  in  the  Notification  of  Grant  Approval,  whichever 
is  the  lesser.     However,   if  this  Grant  is  an  Amendment  to 
a  prior  Grant  and  if  the  Government's  share  was  limited  to 
66  2/3%  under  that  Grant,   then  that  limit  shall  continue  to 
apply  in  calculating  the  Government's  share  of  the  Net 
Project  Cost  as  approved  on  the  date  of  the  original  Grant 
and  the  date  of  any  Amendment  subject  to  such  66  2/3%  limit. 

The  obligation  of  the  Government  to  make  Federal  Grant 
payments  in  any  fiscal  year  shall  not  exeed  the  amount 
provided  in  the  Project  Budget  for  the  fiscal  year  in  which 
requisitions  therefor  are  submitted  or  drawdowns  under  letter 
of  credit  are  made. 

The  Grantee  agrees  that  it  will  provide  from  sources 
other  than   (a)   Federal  funds   (except  as  may  otherwise  be 
authorized  by  federal  statute) ,    (b)   receipts  from  the  use  of 
the  Project  facilities/equipment,  or   (c)   revenues  of  the 
public  transportation  system  in  which  such  facilities/equip- 
ment are  used,   funds  in    an    amount  sufficient,   together  with 
the  Grant,  to  assure  payment  of  the  actual  Project  Cost.  The 
Grantee  further  agrees  that  no  refund  or  reduction  of  the 
amount  so  provided  will  be  made  at  any  time,  unless  there  is 
at  the  same  time  a  refund  to  the  Government  of  a  proportional 
amount  of  the  Grant. 

Sec .   4 .     Use  of  Project  Facilities/Equipment  -  The 
Grantee  agrees  to  observe  the  property  management  standards 
as  set  forth  in  0MB  Circular  A-102,  Attachment  N,  or  0MB  Circular 
A-110,  Attachment  N,   as  appropriate,  as  now  or  hereafter  amended. 
Exceptions  to  the  requirements  of  Attachment  N  must  be  specifically 
approved  by  UMTA.     If,  during  the  period,   any  Project  facilities' 
equipment  are  not  used  in  mass  transportation  service, 
whether  by  planned  withdrawal  or  casualty  loss,   the  Grantee 
shall  immediately  notify  the  Government  and  shall  remit  to 
the  Government  a  proportional  amount  of  the  fair  market 
value,   if  any,  of  the  property,  which  shall  be  determined  on 
the  basis  of  the  ratio  of  the  Grant  made  by  the  Government 
to  the  actual  cost  of  the  Project.     Fair  market  value  shall 
be  deemed  to  be  the  value  of  the  property  as  determined  by 

competent    appraisal  at  the  time  of  such  withdrawal  from  use 
or  misuse,  or  the  net  proceeds  from  public  sale,  whichever 
is  approved  by  UMTA.     In  the  event  of  loss  due  to  casualty 
or  fire,  the  damages  paid  by  the  insurance  carrier  or  payable 
from  the  self-insured  reserve  account  shall  be  considered 
fair  market  value.     In  no  event  is  salvage  value  to  be 
considered  fair  market  value. 
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The  Grantee  shall  keep  satisfactory  records  with  regard 
to  the  use  of  the  property  and  submit  to  the  Governnient  upon 
request  such  information  as  is  required  in  order  to  assure 
compliance  with  this  Section  and  shall  immediately  notify 
UMTA  in  all  cases  where  Project  facilities/equipment  are 
used  in  a  manner  substantially  different  from  that  described 
in  the  Project  Description.     The  Grantee  shall  maintain  in 
amount  and  form  satisfactory  to  the  Government  such  insurance 
or  self-insurance  as  will  be  adequate  to  protect  Project 
facilities/equipment  throughout  the  period  of  required 
use.     The  cost  of  such  insurance  shall  not  be  an  item  of 
allowable  cost.     The  Grantee  shall  also  submit  to  the  Govern- 
ment at  the  beginning  of  each  calendar  year  during  such 
period,   a  certification  that  the  Project  facilities/equipment 
are  still  being  used  in  accordance  with  the  terms  of  this 
Section  and  that  no  part  of  the  local  contribution  to  the 
cost  of  the  Project  has  been  refunded  or  reduced. 

Sec.   5.     Labor  Protection  -  The  Grantee  agrees  to 
undertake,   carry  out,   and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor  to 
be  fair  and  equitable  to  protect  the  interests  of  employees 
affected  by  the  Project  and  meeting  the  requirements  of 
section  13(c)   of  the  Act,   49  U.S.C.   §  1609(c),   and  Department 
of  Labor  regulations  at  29  C.F.R.   Part  215. 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Grant 
Approval,  which  letter  and  any  documents  cited  in  that 
letter  are  incorporated  into  this  Grant  by  reference.  The 
Grant  is  subject  to  the  conditions  stated  in  the  Department 
of  Labor  letter. 

Sec.   6.     Procurement  of  Rolling  Stock  and  Buses  -  In 
accordance  with  any  guidelines  issued  by  UMTA  the  Grantee 
shall  make  third  party  contract  awards  for  the  acquisition 
of  rolling  stock,   including  buses,  only  after  considerat 
of  performance,   standardization,  and  life-cycle  costs,  in 
addition  to  the  consideration  of  initial  capital  costs. 
Where  necessary,  the  Secretary  will  assist  the  Grantee  in 
making  such  evaluations. 


Page  3 


Appendix  2 

Page  38  UMTA  C  5100. lA 

JAN"  i  9  1981 

Sec.   7.     The  Grant  -  This  Grant  consists  of  the  Notifi- 
cation of  Grant  Approval;   this  Part  I,  Form  UMTA  F  2000, 
Rev.   5/20/80,  entitled  Grant;   and  Part  II,  Form  UMTA  F  5E, 
Rev.   5/20/80,  entitled  Urban  Mass  Transportation  Agreement, 
Terms  and  Conditions.     Should  the  grant  award  letter  include 
special  conditions  for  this  Project,  that  letter  is  incorporated 
herein  by  reference  and  made  part  of  this  Grant.     The  approved 
Project  Budget  is  incorporated  herein  by  reference  and  made 
part  of  this  Grant.     Amendments  to  any  of  these  documents 
shall  require  a  formal  amendm.ent  to  this  Grant,  except  that 
reallocations  of  funds  among  budget  items  or  fiscal  years 
which  do  not  increase  the  total  amount  of  the  Federal  grant 
shall  only  require  prior  authorization  from  UMTA  and  the 
issuance  of  a  New  Project  Budget. 

Sec.   8.     Execution  of  Grant  -  This  Grant  may  be  simul- 
taneously executed  in  several  counterparts,  each  of  which 
shall  be  deemed  to  be  an  original  having  identical  legal 
effect.     When  signed  by  the  Government,  this  Grant  should  be 
executed  by  the  Grantee  within  ninety   (90)   days  after  the 
Obligation  Date.     The  Government  may  withdraw  its  obligation 
hereunder  if  the  Grant  is  not  executed  within  the  above 
ninety-day  period.     The  effective  date  of  the  Grant  shall 
be  the  Obligation  Date. 

The  Grantee  does  hereby  ratify  and  adopt  all  statements, 
representations,  warranties,  convenants,  and  materials  submitted 
by  it,  and  does  hereby  accept  the  Government's  award  of 
financial  assistance  and  agrees  to  all  of  the  terms  and 
conditions  of  this  Grant. 

Executed  this    day  of   ,  19  . 


ATTEST:  BY: 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 
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Certificate  of  Grantee's  Attorney 

I,  /  acting  as  Attorney  for  the  Grantee  do 

hereby  certify  that  I  have  examined  this  Grant  and  have 
ascertained  that  execution  of  the  Grant  was  authorized  on 

the  date  of   .     A  copy  of  this  authorization  is 

attached  or  has  previously  been  submitted  to  UMTA.  The 
execution  of  this  Grant  and  the  proceedings  taken  by  the 
Grantee  are  in  all  respects  due  and  proper  and  in  accordance 
with  applicable  State  and  local  law.     I  further  certify 
that,   in  my  opinion,   said  Grant  constitutes  a  legal  and 
binding  obligation  of  the  Grantee  in  accordance  with  the 
terms  thereof  and  certify  that  to  the  best  of  my  knowledge 
there  is  no  legislation  or  litigation  pending  or  threatened 
which  might  affect  the  performance  of  the  Project  in  accordance 
with  the  terms  of  this  Grant. 

Dated  this    day  of   ,   19  . 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRANT 

49  U.S.C.    §  1604 
(SECTION   5  -  CAPITAL  ASSISTANCE) 

PART  I 


THIS  GRANT,  effective  on  the  date  specified  in  the 
Notification  of  Grant  Approval  is  entered  into  by  and  between 
the  United  States  of  America    ("Government")   and  the  Grantee 
named  in  the  Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,   the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Grant  -  The  purpose  of  this  Grant 
is  to  provide  for  the  undertaking  of  an  urban  mass  transpor- 
tation capital  improvement  project   ("Project")   with  Government 
financial  assistance  to  the  Grantee  in  the  form  of  a  capital 
grant   ("Grant"),   under  Section  5  of  the  Urban  Mass  Trans- 
portation Act  of  1964,   as  amended,    ("Act"),   and  to  state  the 
terms  and  conditions  upon  which  such  assistance  will  be 
provided  and  the  manner  in  which  the  Project  will  be  under- 
taken and  completed  and  the  Project  facilities/equipment  used. 

Sec.   2.     The  Project  -  The  Grantee  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the 
Project  facilities/equipment,   substantially  as  described  in 
its  Application,   incorporated  herein  by  reference,   filed  with 
and  approved  by  the  Government,  and  in  accordance  with  the 
terms  and  conditions  of  this  Grant.     The  "Project  Description" 
on  the  Notification  of  Grant  Approval  describes  the  Project  to 
be  funded  under  this  Grant. 

Sec.   3.     The  Grant  -   (a)   In  order  to  assist  the  Grantee 
in  financing  that  portion  of  the  total  cost  of  the  Project 
which  the  Department  of  Transportation   (DOT)   has  determined 
cannot  reasonably  be  financed  from  revenues  of  the  public 
transportation  system  in  which  the  Project  facilities/equipment 
are  to  be  used   ("Net  Project  Cost"),  such  Net  Project  Cost 
being  estimated  to  be  that  amount  stated  in  the  Notification 
of  Grant  Approval,  the  Government  will  make  a  Grant  in  an 
amount  equal  to  eighty  percent   (80%)   of  the  actual  Net  Project 
Cost,   as  determined  by  DOT  upon  completion  of  the  Project,  or 
in  the  amount  designated  as  Maximum  Federal  Share  in  the 
Notification  of  Grant  Approval,  whichever  is  the  lesser. 
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(b)   The  obligation  of  the  Government  to  make  Federal 
Grant  payments  in  any  fiscal  year  shall  not  exceed  the 
amount  provided  in  the  Project  Budget  for  the  fiscal  year 
in  which  requisitions  therefor  are  submitted  or  drawdowns 
under  letter  of  credit  are  made. 

Sec.    4.     Local  Share  -  The  Grantee  agrees  that  it  will 
provide  from  sources  other  than    (a)   Federal  funds   (except  as 
may  otherwise  be  authorized  by  Federal  statute),    (b)  receipts 
from  the  use  of  the  Pro;^ect  facilities/equipment,   or    (c)  revenues 
of  the  public  transportation  system  in  which  such  facilities/ 
equipment  are  used,   funds  in  an  amount  sufiicient,  together 
with  the  Grant,   to  assure  payment  of  the  actual  liet  Project 
Cost.     State  or  local  tax  revenues  which  are  used  for  the 
operation  of  public  mass  transportation  service  in  the  area 
involved  may  be  credited    (to  the  extent  necessary)  tov/ard 
the  non-Federal  share  of  the  cost  of  the  Project.  The 
Grantee  further  agrees  that  no  refund  or  reduction  of  the 
amount  so  provided  below  the  level  of  Federal  assistance 
will  be  made  at  any  tim.e,   unless  there  is  at  the  same  time 
a  refund  to  the  Government  of  a  proportional  amount  of  the 
Grant. 

Sec.   5.     Fares  and  Services  -  The  Grantee  agrees  and 
assures  that  in  compliance  with  Section  5(i)   of  the  Act  and 
regulations  issued  thereunder,   at  49  C.F.R.  Part  635,  Subpart 
A,   it  will  not  institute  increases  in  fares  or  substantial 
changes  in  service  during  the  period  after  May  17,   1980  for 
which  Section  5  assistance  is  requested  except  -- 

(a)  after  having  held  a  public  hearing  or  having  afforded 
an  opportunity  for  such  hearings,  after  adequate  public 
notice ; 

(b)  after  having  given  proper  consideration  to  the  views 
and  comments  expressed  in  such  hearings;  and 

(c)  after  having  given  consideration  to  the  effect  on 
energy  conservation,  and  the  economic,  environmental, 
and  social  impact  of  the  change  in  such  fare  or  such 
service . 

Sec.   6.     Maintenance  of  Effort  -   (a)   The  Grantee  agrees 
that  the  Federal  financial  assistance  provided  pursuant  to 
this  Grant  will  be  supplementary  to  and  not  in  substitution 
for  the  average  amount  of  State  and  local  government  funds 
and  other  transit  revenues,  expended  on  the  operation  of 
public  mass  transportation  service  in  the  area  involved  for 
the  two  fiscal  years  preceding  the  fiscal  year  for  which, 
the  funds  are  made  available  as  defined  in  Section  5(f)  of 
the  Act  and  any  implementing  guidelines  and  regulations 
issued  by  UMTA:     provided,   however,   that  in  accordance  with 
Section  5(f)   and  any  implementing  guidelines  and  regulations: 
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(1)  If  such  State  and  local  government  funds  or  other 
transit  revenues  used  to  support  public  mass  transportation 
operations  are  reduced,  there  shall  be  no  loss  of  Federal 
assistance  under  Section  5,   if  such  reduction  is  offset  by 
an  increase  in  operating  revenues  through  changes  in  fare 
structure . 

(2)  If  the  Secretary  finds  that  the  Grantee  has  reduced 
operating  costs  without  reducing  service  levels,  the  Grantee 
may  make  a  proportionate  reduction  in  the  amount  of  revenues 
required  to  be  expended  under  this  Subsection. 

(3)  If  such  State  and  local  government  funds  or  other 
transit  revenues  are  reduced  and   (a)   such  reductions  are  not 
offset  by  an  increase  in  operating  revenues  through  changes 

in  the  fare  structure,  or   (b)   the  Grantee  has  reduced  operating 
costs  which  reductions  result  in  reduced  service  levels, 
reductions  in  Federal  assistance  shall  be  determined  in 
accordance  with  guidelines  and  regulations  issued  pursuant 
to  Section  5(f). 

(b)  Any  failure  on  the  part  of  the  Grantee  to  comply 
with  this  Section  shall  be  deemed  a  violation  of  the  terms 
of  this  Grant,   and  the  Government  may  in  its  discretion  take 
either  or  both  of  the  following  actions:      (1)   terminate  all 
of  the  financial  assistance  provided  pursuant  to  this  Grant; 
and   (2)   require  the  Grantee  to  return  to  the  Government  any 
financial  assistance  provided  pursuant  to  this  Grant. 

Sec.   7.     Use  of  Project  Facilities/Equipment  -  The 
Grantee  agrees  to  observe  the  property  management  standards 
as  set  forth  in  0MB  Circular  A-102,   Attachment  N,   or  0MB 
Circular  A-110,  Attachment  N,   as  appropriate,  as  now  or 
hereafter  amended.     Exceptions  to  the  requirements  of 
Attachment  N  must  be  specifically  approved  by  UMTA.  If, 
during  the  period,   any  Project  facilities/equipment 
are  not  used  in  mass  transportation  service,  whether  by 
planned  withdrawal  or  casualty  loss,   the  Grantee  shall 
immediately  notify  the  Government  and  shall  remit  to  the 
Government  a  proportional  amount  of  the  fair  market  value, 
if  any,  of  the  property,  which  shall  be  determined  on  the 
basis  of  the  ratio  of  the  grant  made  by  the  Government  to 
the  actual  cost  of  the  Project.     Fair  market  value  shall  be 
deem.ed  to  be  the  value  of  the  property  as  determined  by 
competent  appraisal  at  the  time  of  such  withdrawal  from  use 
of  misuse,  or  the  net  proceeds  from  public  sale,  whichever 
is  approved  by  UMTA.     In  the  event  of  loss  due  to 
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casualty  or  fire,  the  damages  paid  by  the  insurance  carrier 
or  payable  from  the  self-insured  reserve  account  shall  be 
considered  fair  market  value.     In  no  event  is  salvage  value 
to  be  considered  fair  market  value . 

The  Grantee  shall  keep  satisfactory  records  with  regard 
to  the  use  of  the  property  and  submit  to  the  Government  upon 
request  such  information  as  is  required  in  order  to  assure 
compliance  with  this  Section  and  shall  immediately  notify 
UMTA  in  all  cases  in  which  Project  f acilities/eauipment  are 
used  in  a  manner  substantially  different  from  that  described 
m  the  Project  Description.     The  Grantee  shall  maintain  in 
amount  and  form  satisfactory  to  the  Government  such  insurance 
or  self-insurance  as  will  be  adequate  to  protect  Project 
facilities/equipment  throughout  the  period  of  required 
use.     The  cost  of  such  insurance  shall  not  be  an  item  of 
allowable  cost.     The  Grantee  shall  also  submit  to  the  Govern- 
ment at  the  beginning  of  each  calendar  year  during  such 
period,   a  certification  that  the  Project  facilities/equipment 
are  still  being  used  in  accordance  with  the  terms  of  this 
Section  and  that  no  part  of  the  local  contribution  to  this 
cost  of  the  Project  has  been  refunded  or  reduced,  except  as 
authorized  above. 

8-     Labor  Protection  -  The  Grantee  agrees  to 
undertake,  carry  out,  and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor 
to  be  fair  and  equitable  to  protect  the  interests  of 
employees  affected  by  the  Project  and  meeting  the  require- 
ments of  Section  13(c)   of  the  Act,   49  U.S.C.   §  1609(c),  and 
Department  of  Labor  regulations  at  29  C.F.R.  Part  215. 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Grant 
Approval,  which  letter  and  any  documents  cited  in  that 
letter  are  incorporated  into  this  Grant  by  reference.  The 
Grant  IS  subject  to  the  conditions  stated  in  the  Department 
of  Labor  letter. 

Sec.   9.     Procurement  of  Rolling  Stock  and  Buses  - 
In  accordance  with  any  guidelines  issued  by  UMTA  the  Grantee 
shall  make  third  party  contract  awards  for  the  acauisition 
ot  rolling  stock,   including  buses,  only  after  consideration 
ot  performance,   standardization,  and  life-cycle  costs,  in 
addition  to  the  consideration  of  initial  capital  costs. 
Where  necessary,   the  Secretary  will  assist  the  Grantee  in 
making  such  evaluations. 
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Sec. 10.     Special  Conditions  -  The  Grantee  agrees  and 
assures  that  the  rates  charged  elderly  and  handicapped 
persons  during  nonpeak  hours  for  transportation  utilizing  or 
involving  the  facilities  and  equipment  financed  pursuant  to 
this  Grant  will  not  exceed  one-half  of  the  rates  generally 
applicable  to  other  persons  at  peak  hours,  whether  the 
operation  of  such  facilities  and  equipment  is  by  the  applicant 
or  is  by  another  entity  under  lease  or  otherwise. 

Sec.   11.     The  Grant  -  This  Grant  consists  of  the  Notifi- 
cation of  Grant  Approval;   this  Part  I,   Form  UMTA  F  2002, 
Rev.    5/20/80,  entitled  Grant;   and  Part  II,  Form  UMTA  F  5E , 
Rev.    5/20/80,  entitled  Urban  Mass  Transportation  Agreement, 
Terms  and  Conditions.     Should  the  grant  av/ard  letter  include 
special  conditions  for  this  Project,   that  letter  is  incor- 
porated here!     by  reference  and  made  part  of  this  Grant. 
The  approved  Project  Bufrjet  is  incorporated  herein  by 
reference  and  made  pc.r.:  of  this  Grant.     Amendments  to  any 
of  these  documents  shall  require  a  formal  amendment  to  this 
Grant,  except  that  reallocations  of  funds  among  budget 
items  or  fiscal  years  which  do  not  increase  the  total  amount 
of  the  Federal  grant  shall  only  require  prior  authorization 
from  UMTA  and  the  issuance  of  a  New  Project  Budget. 

Sec.   12.     Execution  of  Grant  -  This  Grant  may  be  simul- 
taneously executed  in  several  counterparts,   each  of  which 
shall  be  deemed  to  be  an  original  having  identical  legal 
effect.     When  signed  by  the  Government,   this  Grant  should  be 
executed  by  the  Grantee  within  ninety   (90)   days  after  the 
Obligation  Date.     The  Government  may  withdraw  its  obligation 
hereunder  if  the  Grant  is  not  executed  within  the  above 
ninety-day  period.     The  effective  date  of  the  Grant  shall 
be  the  Obligation  Date, 

The  Grantee  does  hereby  ratify  and  adopt  all  statements, 
reoresentations,  warranties,  covenants,  and  materials  sub- 
mitted by  it,   and  does  hereby  accept  the  Government's  award 
of  financial  assistance  and  agrees  to  all  of  the  terms  and 
conditions  of  this  Grant. 

Executed  this    day  of  '  1^  


ATTEST:  


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 
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Certificate  of  Grantee's  Attorney 

I,  ,  acting  as  Attorney  for  the  Grantee  do 

hereby  certify  that  I  have  examined  this  Grant  and  have 
ascertained  that  execution  of  the  Grant  was  authorized  on 

the  date  of   .     A  copy  of  this  authorization  is 

attached  or  has  previously  been  submitted  to  UMTA.  The 
execution  of  this  Grant  and  the  proceedings  taken  by  the 
Grantee  are  in  all  respects  due  and  proper  and  in  accordance 
with  applicable  State  and  local  law.     I  further  certify 
that,   in  my  opinion,   said  Grant  constitutes  a  legal  and 
binding  obligation  of  the  Grantee  in  accordance  with  the 
terms  thereof  and  certify  that  to  the  best  of  my  knowledge 
there  is  no  legislation  or  litigation  pending  or  threatened 
which  might  affect  the  performance  of  the  Project  in  accordance 
with  the  terms  of  this  Grant. 

Dated  this    day  of   ,  19  


SIGNATURE 


TITLE  AND  ORGANIZATION 


Page  6 


Apoendlx  2 

UMTA  C  5100. lA  Page  47 

JAN  I  9  1981 


UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  GRANT  APPROVAJ. 
49  U.S.C.    §  1604 
(SECTION   5  -  OPERATING  ASSISTANCE) 


Project  No 


GRANTEE  : 


DESIGNATED  RECIPIENT: 


MASS  TRANSPORTATION  SYSTEM: 


ESTIMATED  NET  PROJECT  COST; 


MAXIMUM  FEDERAL  SHARE 


OBLIGATION  DATE 


SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE 


DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FROM  THE  DEPARTMENT  OF  LABOR: 


PROJECT  TIME  PERIOD; 


DATE 


REGIONAL  DIRECTOR 
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JAN  1  9  1981  UNITED  STATES  OF  AMERICA 

DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRAInIT 

49  U.S.C.    §  1604 
(SECTION  5  -  OPERATING  ASSISTANCE) 

PART  I 


THIS  GRANT,   effective  on  the  date  specified  in  the 
Notification  of  Grant  Approval  is  entered  into  by  and  between 
the  United  States  of  America    ("Government")   and  the  Grantee 
named  in  the  Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,   the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Grant  -  The  purpose  of  this  Grant 
is  to  provide  for  the  undertaking  of  an  urban  mass  transpor- 
tation operating  assistance  project   ("Project")   with  Government 
financial  assistance  to  the  Grantee  in  the  form  of  an  operating 
assistance  grant   ("Grant"),  under  Section  5  of  the  Urban 
Mass  Transportation  Act  of  1964,   as  amended,    ("Act"),  and  to 
state  the  terms  and  conditions  upon  which  such  assistance 
will  be  provided  and  the  manner  in  which  the  Project  will  be 
undertaken  and  completed  and  the  Project  f acilities/equioment 
used . 

Sec.   2.     The  Project  -   (a)   The  Project  involves  the  continued 
or  improved  operation  of  the  mass  transit  system  named  in 
the  Notification  of  Grant  Approval  for  the    Project  Time  Period 
described  in  the  Notification  of  Grant  Approval. 

(b)   The  Grantee  agrees  to  provide  for  the  continued  or 
improved  operation  of  the  system,   substantially  as  described 
in  its  Application,   filed  with  and  approved  by  the  Government, 
incorporated  in  this  Agreement  by  reference,   and  in  accordance 
with  terms  and  conditions  of  this  Agrement. 

Sec.   3.     The  Grant  -   (a)    In  order  to  assist  the  Grantee  in 
financing  the  project  operating  expenses  that  are  eligible 
for  federal  financial  assistance   ("Net  Project  Cost"),  such 
Net  Project  Cost  being  estimated  to  be  the  amount  appearing  in  the 
Notification  of  Grant  Approval,   the  Government  will  make  a  Grant 
in  an  amount  not  to  exceed  50%  of  the  Net  Project  Cost,  as 
determined  by  the  Department  of  Transportation  or  the  amount 
designated  as  Federal  Share  in  the  Notification  of  Grant 
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Approval,  whichever  is  the  lesser-     Federal  funds  made  '  i^^'- 

available  under  this  Section  will  be  from  available  Section 
5  apportioned  funds.  Nothwithstanding  any  provision  to  the 
contrary  in  Section  105(c)  of  Part  II,  Form  UMTA  F  5E,  Rev. 
5/20/80,  the  Federal  financial  assistance  provided  under 
this  Grant  may  be  applied  to  Net  Project  Costs  incurred  by 
the  Grantee  during  the  Project  Time  Period  specified  in  the 
Notification  of  Grant  Approval. 

(b)  For  purposes  of  this  Agreement  "Net  Project  Cost" 
must  be  in  conformance  with  the  requirements  of  Federal 
Management  Circular  74-4    (FMC  74-4) ,    "Cost  Principles  Applicable 
to  Grants  and  Contracts  with  State  and  Local  Governments," 

and  with  any  guidelines  or  regulations  issued  by  UMTA. 

(c)  The  obligation  of  the  Government  to  make  Federal 
Grant  payments  in  any  fiscal  year  shall  not  exceed  the 
amount  provided  in  the  Project  Budget  for  the  fiscal  year  in 
which  requisitions  therefor  are  submitted  or  drawdowns  under 
letter  of  credit  are  made. 

Sec.   4.     Local  Share  -  The  Grantee  agrees  that  it  will 
provide  from  sources  other  than   (a)   Federal  funds   (except  as 
may  otherwise  be  authorized  by  Federal  statute) ,   or  (b) 
revenues  of  the  public  transportation  system  in  which  such 
facilities/equipment  are  used,   funds  in  an  amount  sufficient, 
together  with  the  Grant,   to  assure  payment  of  the  actual  Net 
Project  Cost.     State  or  local  tax  revenues  which  are  used 
for  the  operation  of  public  mass  transportation  service  in 
the  area  involved  may  be  credited    (to  the  extent  necessary) 
toward  the  non-federal  share  of  the  cost  of  the  Project. 
The  Grantee  further  agrees  that  no  refund  or  reduction  of 
the  amount  so  provided  below  the  level  of  Federal  assistance 
will  be  made  at  any  time,  unless  there  is  at  the  same  time  a 
refund  to  the  Government  of  a  proportional  amount  of  the 
Grant . 

Sec.   5.     Fares  and  Services  -  The  Grantee  agrees  and 
assures  that,   in  compliance  with  Section  5(i)   of  the  Act  and 
regulations  issued  thereunder,   at  49  C.F.R.  Part  635,  Subpart 
A,   it  will  not  institute  increases  in  fares  or  substantial 
changes  in  service  during  the  period  after  May  17,   1980  for 
which  Section  5  assistance  is  requested  except  -- 

(a)  after  having  held  a  public  hearing  or  having  afforded 
an  opportunity  for  such  hearings,   after  adequate  public 
notice ; 

(b)  after  having  given  proper  consideration  to  the  views 
and  comments  expressed  in  such  hearings;  and 

(c)  after  having  given  consideration  to  the  effect  on 
energy  conservation,  and  the  economic,  environmental, 
and  social  impact  of  the  change  in  such  fare  or  such 
service . 
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Sec.  6.     Maintenance  of  Effort  -   (a)  The  Grantee  agrees 
that  the  Federal  financial  assistance  provided  pursuant  to 
this  Grant  will  be  supplementary  to  and  not  in  substitution 
for  the  average  amount  of  State  and  local  government  funds 
and  other  transit  revenues,  expended  on  the  operation  of 
public  mass  transportation  service  in  the  area  involved  for 
the  two  fiscal  years  preceding  the  fiscal  year  for  which  the 
funds  are  made  available  as  defined  in  Section   5(f)  of  the 
Act  and  any  implementing  guidelines  and  regulations  issued  by 
UMTA,     provided,  however,   that  in  accordance  with  Section  5(f) 
dnd  any  implementing  guidelines  and  regulations: 

(1)  If  such  State  and  local  government  funds  or  other 
transit  revenues  used  to  support  public  mass  transportation 
operations  are  reduced,   there  shall  be  no  loss  of  Federal 
assistance  under  Section  5,   if  such  reduction  is  offset  by  an 
increase  in  operating  revenues  through  changes  in  fare 
structure . 

(2)  If  the  Secretary  finds  that  the  Grantee  has  reduced 
operating  costs  without  reducing  service  levels,  the  Grantee 
may  make  a  proportionate  reduction  in  the  amount  of  revenues 
required  Lo  be  expended  under  this  Subsection. 

(3)  If  such  State  and  local  government  funds  or  other 
transit  revenues  are  reduced  and   (a)    such  reductions  are  not 
offset  by  an  increase  in  operating  revenues  through  changes 

in  the  fare  structure,  or   (b)   the  Grantee  has  reduced  operating 
costs  which  reductions  result  in  reduced  service  levels, 
reductions  in  Federal  assistance  shall  be  determined  in 
accordance  with  guidelines  and  regulations  issued  pursuant  to 
Section  5  (f ) . 

(b)  Any  failure  on  the  part  of  the  Grantee  to  comply  with 
this  Section  shall  be  deemed  a  violation  of  the  terms  of  this 
Grant,  and  the  Government  may  in  its  discretion  take  either 
or  both  of  the  following  actions:      (1^   terminate  all  of  the 
financial  assistance  provided  pursuant  to  this  Grant;   and  (2) 
require  the  Grantee  to  return  to  the  Government  any  financial 
assistance  provided  pursuant  to  this  Grant. 

Sec.   7.     Use  of  Project  Funds  -    (a)   The  Grantee  agrees 
that  the  Federal  financial  assistance  provided  under  this 
Grant  Agreement  shall  be  applied  to  the  eligible  project 
operating  expenses  incurred  in  the  provision  of  mass  trans- 
portation service  within  the  urbanized  area  served  by  the 
Grantee  as  described  in  the  Application  with  respect  to  the 
Project  Time  Period  described  on  the  Notification  of  Grant 
Approval.     If,  during  such  period,  any  Federal  financial 
assistance  provided  pursuant  to  this  Grant  Agreement  is  not 
so  applied,  the  Grantee  shall  immediately  notify  the  Government. 
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(b)   The  Grantee  shall  keep  satisfactory  records  in  the 
manner  described  in  Part  II  of  this  Grant  Agreement  with 
regard  to  the  use  of  Federal  financial  assistance  provided 
pursuant  to  this  Grant  Agreement  and  shall  submit  upon  request 
such  information  as  the  Government  may  require  in  order  to 
assure  compliance  with  this  Section. 

Sec.   8.     Labor  Protection  -    (a)   The  Grantee  agrees  to 
undertake,   carry  out,   and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor  to 
be  fair  and  equitable  to  protect  the  interests  of  employees 
affected  by  the  Project  and  meeting  the  requirements  of 
section  13(c)   of  the  Act,   49  U.S.C.   §  1609   (c) ,   and  Department 
of  Labor  regulations  at  29  C.F.R.   Part  215. 

(b)   These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Grant 
Approval,  which  letter  and  any  documents  cited  in  that  letter 
are  incorporated  into  this  Grant  by  reference.     The  Grant  is 
subject  to  the  conditions  stated  in  the  Department  of  Labor 
letter . 

Sec.   9.     Special  Conditions  -  The  Grantee  agrees  and 
assures  that  the  rates  charged  elderly  and  handicapped  persons 
during  nonpeak  hours  for  transportation  utilizing  or  involving 
the  facilities  and  equipment  financed  pursuant  to  this  Grant 
will  not  exceed  one-half  of  the  rates  generally  applicable  to 
other  persons  at  peak  hours,  whether  the  operation  of  such 
facilities  and  equipment  is  by  the  applicant  or  is  by  another 
entity  under  lease  or  otherwise. 

Sec.   10.     The  Grant  -  This  Grant  consists  of  the  IJotifi- 
cation  of  Grant  Approval;    this  Part  I,   Form  UMTA  F  2001,  Rev. 
5/20/80,   entitled  Grant;    and  Part  II,   Form  UKTA  F  5E,  Rev. 
5/20/80,  entitled  Urban  Mass  Transportation  Agreement,  Terms 
and  Conditions.     Should  the  grant  award  letter  include  special 
conditions  for  this  Project,   that  letter  is  incorporated 
herein  by  reference  and  made  part  of  this  Grant.  The 
approved  Project  Budget  is  incorporated  herein  by  reference 
and  made  part  of  this  Grant.     Amendments  to  any  of  these 
documents  shall  require  a  form.al  amendment  to  this  Grant, 
except  that  reallocations  of  funds  among  budget  items  or 
fiscal  years  which  do  not  increase  the  total  amount  of 
the  Federal  grant  shall  only  require  prior  authorization 
from  UMTA  and  the  issuance  of  a  New  Project  Budget. 
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Sec.   11.     Execution  of  Grant  -  This  Grant  may  be  simul- 
taneously executed  in  several  counterparts,  each  of  which 
shall  be  deemed  to  be  an  original  having  identical  legal 
effect.     When  signed  by  the  Government,   this  Grant  should  be 
executed  by  the  Grantee  within  ninety   (90)   days  after  the 
Obligation  Date.     The  Government  may  withdraw  its  obligation 
hereunder  if  the  Grant  is  not  executed  within  the  above 
ninety-day  period.     The  effective  date  of  the  Grant  shall 
be  the  Obligation  Date. 

(b)   The  Grantee  does  hereby  ratify  and  adopt  all  statements, 
representations,  warranties,   covenants,   and  materials  submitted 
by  it,   and  does  hereby  accept  the  Government's  award  of 
financial  assistance  and  agrees  to  all  of  the  terms  and  conditions 
of  this  Grant. 

Executed  this    day  of   , 

19  . 


ATTEST:  BY: 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 

Certificate  of  Grantee's  Attorney 

I,  ,   acting  as  Attorney  for  the  Grantee  do 

hereby  certify  that  I  have  examined  this  Grant  and  have 
ascertained  that  execution  of  the  Grant  was  authorized  on 

the  date  of   A  copy  of  this  authorization  is 

attached  or  has  previously  been  submitted  to  UMTA.  The 
execution  of  this  Grant  and  the  proceedings  taken  by  the 
Grantee  are  in  all  respects  due  and  proper  and  in  accordance 
with  applicable  State  and  local  law.     I  further  certify 
that,   in  my  opinion,   said  Grant  constitutes  a  legal  and 
binding  obligation  of  the  Grantee  in  accordance  with  the 
terms  thereof  and  certify  that  to  the  best  of  my  knowledge 
there  is  no  legislation  or  litigation  pending  or  threatened 
which  might  affect  the  performance  of  the  Project  in  accordance 
with  the  terms  of  this  Grant. 

Dated  this  day  of   ,   19  . 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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JAN  I  9  1981 

UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  GRANT  APPROVAL 

23  U.S.C. 
(TITLE  23  -  CAPITAL  ASSISTANCE) 

Project  No. 

GRANTEE ; 

ESTIMATED  TOTAL  PROJECT  COST; 
ESTIMATED  NET  PROJECT  COST; 
MAXIMUM  FEDERAL  SHARE; 
OBLIGATION  DATE; 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE: 


DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FROM  THE  DEPARTMENT  OF  LABOR: 


PROJECT  DESCRIPTION: 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRAI^T 

23  U.S.C. 

(TITLE  23) 


PART  I 


THIS  GRANT,   effective  on  the  date  specified  in  the 
Notification  of  Grant  Approval  is  entered  into  by  and  between 
the  United  States  of  America   ("Government")   and  the  Grantee 
named  in  the  Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,  the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Grant  -  The  purpose  of  this  Grant 
is  to  provide  for  the  undertaking  of  an  urban  mass  transpor- 
tation capital  improvement  project   ("Project")  with  Government 
financial  assistance  to  the  Grantee  in  the  form  of  a  capital 
grant   ("Grant"),  under  the  Federal-Aid  Highway  Act  of  1973 
("Act"),   and  to  State  the  terms  and  conditions  upon  which 
such  assistance  will  be  provided  and  the  manner  in  which 
the  Project  will  be  undertaken  and  completed  and  the  Project 
facilities/equipment  used. 

Sec.  2.     The  Project  -  The  Grantee  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the 
Project  facilities/equipment,  substantially  as  described  in 
its  Application,  incorporated  herein  by  reference,  filed 
with  and  approved  by  the  Government,  and  in  accordance  with 
the  terms  and  conditions  of  this  Grant.     The  "Project 
Description"  on  the  Notification  of  Grant  Approval  describes 
the  Project  to  be  funded  under  this  Grant. 

Sec.   3.     The  Grant  -  In  order  to  assist  the  Grantee  in 
financing  that  portion  of  the  total  cost  of  the  Project 
which  the  Department  of  Transportation   (DOT)  has  determined 
cannot  reasonably  be  financed  from  revenues  of  the  public 
transportation  system  in  which  the  Project  facilities/ 
equipment  are  to  be  used  ("Net  Project  Cost"),  such  Net 
Project  cost  being  estimated  to  be  that  amount  stated  in  the 
Notification  of  Grant  Approval,  the  Government  will  make  a 
Grant  in  an  amount  equal  to    percent  (     %)  of  the 
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©f        ?f©3©©%»  ©f^  in  %h©  t»©ui\%  deiifnateei  at  MtitiB\ufn 
Pei©fa4  §h§fe  ift  the  N©tift©tt4©ft  ©f  Q^ant  Api^f©vil,  whiehevtr 
i§  %h©  i©§§©¥t    H©wev©?»  if  this  Q^ant  ii  an  Amenifftent  %© 
a  p^fi©if  Qfgiftt  an^  if  %h©  Q©v©?ft»©n%»i  ghtf©  wai  limi%©i  %© 
t/^l  ufti©f  %hik%  Qiraft%»  then  thikt  iifftit  &hall  ©©ntinu©  t© 
^ppli>  in  ©iil©\iliitin^  the  ©©veirnwent^s  ihikfe  ©f  the  Net 
?f©3e©t  e©st  €k§  ^ppf©ve^  ©n  the  ^itte  ©f  the  ©fifinai  ©rant 
§nt  the  t^te  ©t  any  ?«»end»ent  ixifejeet  t©  8U©h  II  2/31  limit. 

The  ©felifati©n  ©f  the  Q©vefn»ent  t©  wiike  Peie?al  Q^ant 
payments  in  any  fiseal  yea?  ihall  n©t  eseei  the  ameunt 
pf©vi^e^  in  the  ??^3e©t  iu^fet  f©f  the  fiseai  year  in  whieh 
fegui§iti©n§  theieef©!?  ate  sufemitte^  ©?  i^aw^ewna  un^er  iette? 
©f  e^e^it  ate  ma^le* 

The  ©fantee  af^ees  that  it  ^ofill  pf©vi^e  f?©w  8©ureei 
©the?  than        Feie^al  fun^i  (eseept  as  may  ©thervjise  fee 
a\ith©?ige^  fey  Pe^efal  statute)  ♦  (fe)  reeeipta  fr©m  the  uie 
©f  the  ?t-©3e<et  faeilities/eg viipment,  ©f        ?even\ie8  ©f  the 
pufeli©  t¥-an§]p)©?tati^  system  in  •♦Jhieh  su©h  faeiiities/eguip^ 
ment  a?e  uset»  f\in^8  in  an  am©\int  sufficient*  t©fethef  with 
the  ©fant»  t©  assume  payment  ©f  the  aetual  F?©jeet  e©8t. 
The  Qifantee  fu^the?  a^?ees  that  n©  refund  ©?  te^uetien  ©f 
the  am©\int  s©  p?©vi<ae^  vili  fee  maie  at  any  time*  unless 
the?e  is  at  the  same  time  a  ^efun^  t©  the  Q©ve?nment  ©f  a 
p?©p©¥ti©nal  am©unt  ©f  the  ^?ant» 

§e©.  4.    »se  ©f  f?©jie€:t  Fagilities/lguiBment  -  The 
Qfantee  af?ees  t©  ©fese?ve  tne  p?©pe?ty  management  stan^a^ts 
as  set  f©?th  in  om  eiteula?  A»l©2»  Attachment  N»  ©?  Ot®  Circular 
A«110*  Attachment       as  appropriate*  as  n©v  ©r  hereafter  amended. 
ls©epti©ns  t©  the  requirements  <a>f  Attachment  N  must  fee  specifically 
approved  fey  yWfA*  If^aurinf  the  peri©d*  any  Project  facilities/ 
e^uipff^ent  are  n©t  use^  in  mass  transportation  service*  whether 
fey  planned  withdrawal  ©r  casualty  loss*  the  Qrantee  shall 
immediately  notify  the  Government  and  shall  remit  to  the 
Qovernwent  a  proportional  amount  of  the  fair  market  value* 
if  any*  of  the  ratio  of  the  ©rant  made  fey  the  Government  to 
the  actual  cost  of  the  Project.    Pair  market  value  shall  fee 
deemed  to  fee  the  value  of  the  property  as  determined  fey 
competent  appraisal  at  the  time  of  such  withdrawal  from  use 
or  misuse*  or  th^  net  proceeds  from  pufelic  sale*  whichever 
is  approved  fey  w&'h.    In  the  event  of  loss  due  to  casualty 
or  fire*  the  damages  paid  fey  the  insurance  carrier  or 
payafele  from  the  self-insured  reserve  account  shall  fee 
considered  fair  market  value.    In  no  event  is  salvage 
value  to  fee  considered  fair  market  value. 
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The  Grantee  shall  keep  satisfactory  records  with  regard 
to  the  use  of  the  property  and  submit  to  the  Government  upon 
request  such  information  as  is  required  in  order  to  assure 
compliance  with  this  Section  and  shall  immediately  notify 
UMTA  in  all  cases  where  Project  facilities/equipment  are 
used  in  a  manner  substantially  different  from  that  described 
in  the  Project  Description.     The  Grantee  shall  maintain  in 
amount  and  form  satisfactory  to  the  Government  such  insurance 
or  self-insurance  as  will  be  adequate  to  protect  Project 
facilities/equipment  throughout  the  period  of  required  use. 
The  cost  of  such  insurance  shall  not  be  an  item  of  allowable 
cost.     The  Grantee  shall  also  submit  to  the  Government  at  the 
beginning  of  each  calendar  year  during  such  period,  a  certifi- 
cation that  the  Project  facilities/equipment  are  still  being 
used  in  accordance  with  the  terms  of  this  Section  and  that  no 
part  of  the  local  contribution  to  the  cost  of  the  Project 
has  been  refunded  or  reduced. 

Sec.   5.     Labor  Protection  -  The  Grantee  agrees  to  undertake, 
carry  out,  and  complete  the  Project  under  the  terms  and  conditions 
determined  by  the  Secretary  of  Labor  to  be  fair  and  equitable 
to  protect  the  interests  of  employees  affected  by  the  Project 
and  meeting  the  requirements  of  Section  13(c)   of  the  Act, 
49  U.S.C.   §  1609(c),  and  Department  of  Labor  regulations  at 
29  C.F.R.   Part  215. 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Grant 
Approval,  which  letter  and  any  documents  cited  in  that 
letter  are  incorporated  into  this  Grant  by  reference.  The 
Grant  is  subject  to  the  conditions  stated  in  the  Department 
of  Labor  letter. 

Sec.   6.     The  Grant  -  This  Grant  consists  of  the  Notifi- 
cation of  Grant  Approval;   this  Part  I,  Form  UMTA  F  2004, 
Rev.    5/2  0/8  0,   entitled  Grant;   and  Part  II,  Form  UMTA  F  5E, 
Rev.   5/20/80,  entitled  Urban  Mass  Transportation  Agreement, 
Terms  and  Conditions.     Should  the  grant  award  letter  include 
special  conditions  for  this  Project,  that  letter  is  incorporated 
herein  by  reference  and  made  part  of  this  Grant.     The  approved 
Project  Budget  is  incorporated  herein  by  reference  and  made 
part  of  this  Grant.     Amendments  to  any  of  these  documents 
shall  require  a  formal  amendment  to  this  Grant,  except  that 
reallocations  of  funds  among  budget  items  or  fiscal  years 
which  do  not  increase  the  total  amount  of  the  Federal  grant 
shall  only  require  prior  authorization  from  UMTA  and  the 
issuance  of  a  new  Project  Budget. 
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Sec»  7.    Execution  of  graint.    Thi«  Qr«nt  may  b«  «i»ul- 
t«neously  execut«d[  in  sttv«r«il  co\Jint«rB*rtt »  «»ch  of  which 
shall  be  deonftd  to  b«  ftn  orifinal  h«vin<s  identicaLl 
effect.    When  signed  by  the  Government »  thit  Qr«nt  should  be 
executed  by  the  Grantee  vithin  ninety  (90)  dayi  after  the 
Obligation  Date.    The  Government  may  withdraw  it«  obligation 
hereunder  if  the  Grant  is  not  executed  within  the  above 
ninety-day  period.    The  effective  date  of  the  Grant  thall 
be  the  Obligation  Date. 

The  Grantee  does  hereby  ratify  and  adopt  all  ttatementt, 
representations,  warranties*  convenants»  and  inateriala  submitted 
by  it»  and  does  hereby  accept  the  Government's  award  of 
financial  assistance  and  agrees  to  all  of  the  terms  and 
conditions  of  this  Grant. 

Executed  this    day  of   »  19  . 


ATTEST:  BY: 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 

Certificate  of  Grantee's  Attorney 

I*    t  acting  as  Attorney  for  the  Grantee  do 

hereby  certify  that  I  have  examined  this  Grant  and  have 
ascertained  that  execution  of  the  Grant  was  authorised  on 

the  date  of   ^.    A  copy  of  this  authorization  is 

attached  or  has  previously  been  submitted  to  UMTA.  The 
execution  of  this  Grant  and  the  proceedings  taken  by  the 
Grantee  are  in  all  respects  due  and  proper  and  in  accordance 
with  applicable  State  and  local  law.     I  further  certify 
that,  in  my  opinion,  said  Grant  constitutes  a  legal  and 
binding  obligation  of  the  Grantee  in  accordance  with  the 
terms  thereof  and  certify  that  to  the  best  of  my  knowledge 
there  is  no  legislation  or  litigation  pending  or  threatened 
which  might  affect  the  performance  of  the  Project  in  accordance 
with  the  terms  of  this  Grant. 

Dated  this    day  of   ,  19  . 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAl-I  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  GRANT  APPROVAL 

49  U.S.C.   §  1604 
(SECTION  5  -  CAPITAL  ASSISTANCE) 


GRANTEE: 

DESIGNATED  RECIPIENT; 
ESTIMATED  TOTAL  PROJECT  COST; 

ESTIMATED  NET  PROJECT  COST; 
MAXIMUM  FEDERAL  SHARE; 


OBLIGATION  DATE; 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE: 

DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER  FROM  THE 
DEPARTMENT  OF  LABOR;  ~  

PROJECT  DESCRIPTION ; 


Project  No. 


c 


c 


DATE 


REGIONAL  DIRECTOR 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


NOTIFICATION  OF  ASSISTANCE  APPROVAL 
49  U.S.C.  §1602 
(SECTION  3   -  CAPITAL  ASSISTANCE) 

Project  No. 

RECIPIENT; 

ESTIMATED  TOTAL  PROJECT  COST; 

ESTIMATED  NET  PROJECT  COST; 
MAXIMUM  FEDERAL  SHARE; 

OBLIGATION  DATE: 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE; 


DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FROM  THE  DEPARTMENT  OF  LABOR; 


PROJECT  DESCRIPTION: 


RECIPIENT  ROLE: 


FEDERAL  ROLE: 


DATE  REGIONAL  DIRECTOR 


Exhibit  H 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
COOPERATIVE  AGREEMENT 

49  U.S.C.   S  1602 
(SECTION  3) 


PART  I 


THIS  COOPERATIVE  AGREEMENT,   effective  on  the  date 
specified  in  the  Notification  of  Assistance  Approval  is 
entered  into  by  and  between  the  United  States  of  America 
("Government")   and  the  Recipient  named  in  the  Notification 
of  Assistance  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,  the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Cooperative  Agreement  -  The  purpose 
of  this  Cooperative  Agreement  is  to  provide  for  the  undertaking 
of  an  urban  mass  transportation  capital  improvement  project 

("Project")  with  Government  financial  assistance  to  the 
Recipient  in  the  form  of  a  capital  cooperative  agreement 

("Cooperative  Agreement),  under  Section  3  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,    ("Act"),  and  to 
state  the  terms  and  conditions  upon  which  such  assistance 
will  be  provided  and  the  manner  in  which  the  Project  will  be 
undertaken  and  completed  and  the  Project  facilities/equipment 
used . 

Sec.   2.     The  Project  -  The  Recipient  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the 
Project  facilities/equipment,  substantially  as  described  in 
its  Application,  incorporated  herein  by  reference,  filed 
with  and  approved  by  the  Government,  and  in  accordance  with 
the  terms  and  conditions  of  this  Cooperative  Agreement.  The 
Approval  describes  the  Project  to  be  funded  under  this 
Cooperative  Agreement. 

Sec.   3.     The  Cooperative  Agreement  -  In  order  to  assist 
the  Recipient  in  financing  that  portion  of  the  total  cost  of 
the  Project  which  the  Department  of  Transportation   (DOT)  has 
determined  cannot  reasonably  be  financed  from  revenues  of 
the  public  transportation  system  in  which  the  Project  facilities/ 
equipment  are  to  be  used  ("Net  Project  Cost"),  such  Net 
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Project  Cost  being  estimated  to  be  that  amount  stated  in  the 
Notification  of  Assistance  Approval,  the  Government  will 
make  available  financial  assistance  in  an  amount  equal  to 
eighty  percent   (80%)   of  the  actual  Net  Project  Cost,  as 
determined  by  DOT  upon  completion  of  the  Project,  or  in  the 
amount  designated  as  Maximum  Federal  Share  in  the  Notification 
of  Assistance  Approval,  whichever  is  the  lesser.  However, 
if  this  Cooperative  Agreement  is  an  amendment  to  a  prior  Grant 
and  if  the  Government's  share  was  limited  to  66  2/3%  under  that 
Grant,  then  that  limit  shall  continue  to  apply  in  calculating 
the  Government's  share  of  the  Net  Project  Cost  as  approved  on 
the  date  of  the  original  Grant  and  the  date  of  any  amendment 
subject  to  such  66  2/3%  limit. 

The  obligation  of  the  Government  to  make  Federal  Assistance 
payments  in  any  fiscal  year  shall  not  exceed  the  amount  provided 
in  the  Project  Budget  for  the  fiscal  year  in  which  requisitions 
therefor  are  submitted  or  drawdowns  under  letter  of  credit 
are  made. 

The  Recipient  agrees  that  it  will  provide  from  sources 
other  than   (a)  Federal  funds   (except  as  may  otherwise  be 
authorized  by  Federal  statute) ,    (b)   receipts  from  the  use  of 
the  Project  facilities/equipment,  or   (c)   revenues  of  the 
public  transportation  system  in  which  such  facilities/equipment 
are  used,  funds  in  an  amount  sufficient,  together  with  the 
Federal  financial  assistance,   to  assure  payment  of  the 
actual  Project  Cost.     The  Recipient  further  agrees  that  no 
refund  or  reduction  of  the  amount  so  provided  will  be  made 
at  any  time,  unless  there  is  at  the  same  time  a  refund  to 
the  Government  of  a  proportional  amount  of  the  Federal 
assistance  provided. 

Sec.  4.     Use  of  Project  Facilities/Equipment  -  The  Recipient 
agrees  to  observe  the  property  management  standards  as  set  forth 
in  0MB  Circular  A-102,  Attachment  N,  as  now  or  hereafter  amended. 
Exceptions  to  the  requirements  of  Attachment  N  must  be  specifical 
approved  by  UMTA.     If,  during  the  period,   any  Project  facilities/ 
equipment  are  not  used  in  mass  transportation  service,  whether 
by  planned  withdrawal  or  casualty  loss,  the  Recipient  shall 
immediately  notify  the  Government  and  shall  remit  to  the 
Government  a  proportional  aunount  of  the  fair  market  value, 
if  any,  of  the  ratio  of  the  financial  assistance  provided 
by  the  Government  to  the  actual  cost  of  the  Project.  Fair 
market  value  shall  be  deemed  to  be  the  value  of  the  property 
as  determined  by  competent  appraisal  at  the  time  of  such  with- 
drawal from  use  or  misuse,  or  the  net  proceeds  from  public  sale, 
whichever  is  approved  by  UMTA.     In  the  event  of  loss  due  to 
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casualty  or  fire,  the  damages  paid  by  the  insurance  carrier 
or  payable  from  the  self-insured  reserve  account  shall  be 
considered  fair  market  value.     In  no  event  is  salvage  value 
to  be  considered  fair  market  value. 

The  Recipient  shall  keep  satisfactory  records  with 
regard  to  the  use  of  the  property  and  submit  to  the  Government 
upon  request  such  information  as  is  required  in  order  to 
assure  compliance  with  this  Section  and  shall  immediately 
notify  UMTA  in  all  cases  where  Project  facilities/equipment 
are  used  in  a  manner  substantially  different  from  that 
described  in  the  Project  Description.     The  Recipient  shall 
maintain  in  amount  and  form  satisfactory  to  the  Government 
such  insurance  or  self-insurance  as  will  be  adequate  to 
protect  Project  facilities/equipment  throughout  the  period 
of  required  use.     The  cost  of  such  insurance  shall  not  be  an 
item  of  allowable  cost.     The  Recipient  shall  also  submit  to 
the  Government  at  the  beginning  of  each  calendar  year  during 
such  period,  a  certification  that  the  Project  f acilities/equipme 
are  still  being  used  in  accordance  with  the  terms  of  this 
Section  and  that  no  part  of  the  local  contribution  to  the 
cost  of  the  Project  has  been  refunded  or  reduced. 

Sec.   5.     Labor  Protection  -  The  Recipient  agrees  to 
undertake,  carry  out,  and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor  to 
be  fair  and  equitable  to  protect  the  interests  of  employees 
affected  by  the  Project  and  meeting  the  requirements  of 
section  13(c)   of  the  Act,   49  U.S.C.   §  1609(c)   and  Department 
of  Labor  Regulations  at  29  C.F.R.  Part  215. 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Assistance 
Approval,  which  letter  and  any  documents  cited  in  that 
letter  are  incorporated  into  this  Cooperative  Agreement  by 
reference.     The  Cooperative  Agreement  is  subject  to  the 
conditions  stated  in  the  Department  of  Labor  letter. 

Sec.  6.     Procurement  of  Rolling  Stock  and  Buses  -  In 
accordance  with  guidelines  issued  by  UMTA, the  Recipient 
shall  make  third  party  contract  awards  for  the  acquisition 
of  rolling  stock,  including  buses,  only  after  consideration 
of  performance,  standardization,  and  life-cycle  costs,  in 
addition  to  the  consideration  of  initial  capital  costs. 
Where  necessary,  the  Secretary  will  assist  the  Recipient  in 
making  such  evaluations. 
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Sec.  7.     The  Cooperative  Agreement  -  The  Cooperative 
Agreement  consists  of  the  Notification  of  Assistance  Approval; 
this  Part  I,  Form  UMTA  F  2006,  Rev.  5/20/80  entitled  Cooperative 
Agreement;  and  Part  II,  Form  UMTA  F  5E ,  Rev.  5/20/80,  entitled 
Urban  Mass  Transportation  Agreement,  Terms  and  Conditions. 
Should  the  Cooperative  Agreement  award  letter  include  special 
conditions  for  this  Project,  that  letter  is  incorporated 
herein  by  reference  and  made  part  of  this  Grant.     The  latest 
approved  Project  Budget  is  incorporated  herein  by  reference 
and  made  part  of  this  Cooperative  Agreement.     Amendments  to 
any  of  these  documents  shall  require  a  formal  amendment  to 
this  Cooperative  Agreement,  except  that  reallocations  of 
funds  among  budget  items  or  fiscal  years  which  do  not  increase 
the  total  amount  of  the  Federal  financial  assistance  shall 
only  require  prior  authorization  from  UMTA  and  the  issuance 
of  a  New  Project  Budget. 

Sec.   8.     Execution  of  Cooperative  Agreement  -  This 
Cooperative  Agreement  may  be  simultaneously  executed  in 
several  counterparts,  each  of  which  shall  be  deemed  to  be  an 
original  having  identical  legal  effect.     When  signed  by  the 
Government,  this  Cooperative  Agreement  should  be  executed  by 
the  Recipient  within  ninety   (90)  days  after  the  Obligation 
Date.     The  Government  may  withdraw  its  obligation  hereunder 
if  the  Cooperative  Agreement  is  not  executed  within  the 
above  ninety-day  period.     The  effective  date  of  the  Cooperative 
Agreement  shall  be  the  Obligation  Date. 

The  Recipient  does  hereby  ratify  and  adopt  all  statements, 
representations,  warranties,  convenants,  and  materials 
submitted  by  it,  and  does  hereby  accept  the  Government's 
award  of  financial  assistance  and  agrees  to  all  of  the  terms 
and  conditions  of  this  Cooperative  Agreement. 

Executed  this  day  of   ,   19  . 


ATTEST: 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 
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Certificate  of  Recipient's  Attorney 

Recipient  do  hereby  certifv  tiH^'r        attorney  for  the 

Agreement  and  have  asJe^tfinS  L,^.  examined  this  Cooperative 

Agreement  was  a:thor!z:ror?he'Sat'e'Sr'''°"  °'  the  Cooperative 

s;.St^ted^\^S°Si?r^°;hreL^\^?L1        f--^~^y  -en- 

and  the  proceedings  SLrb^tirReciSeSt  a?rin^'n   ^^^^^ ^ 

Sc^llar^^^rth'"  accorLnce  wit^^^^ph^^^.^^st  e^^S^^^^ 
Cnntlr-lt        I  ^"^^^^^  certify  that,   in  my  opinion,  said 

o?  ?he  Recip?IJt'TrL'°"f "  '"^^^  ^"'^  ^i^^i-g  obligation 
?ertilv  tSa?  to f^^J^'^!"^^  ^.ith  the  terms  thereof  and 
or  1  ^^^^  °^        knowledge  there  is  no  legislation 

or  litigation  pending  or  threatened  which  might  af?ect  ?ie 
performance  of  the  Project  in  accordance  with  the  te^s  o? 
this  Cooperative  Agreement.  terms  or 


Date  this   day  of 


19 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  ASSISTANCE  APPROVAL 
49  U.S.C.  S  1604 
(SECTION  5  -  CAPITAL  ASSISTANCE) 

Project  No. 

RECIPIENT; 

DESIGNATED  RECIPIENT  UNDER  SECTION  5; 

ESTIMATED  TOTAL  PROJECT  COST; 

ESTIMATED  NET  PROJECT  COST; 

MAXIMUM  FEDERAL  SHARE; 
OBLIGATION  DATE; 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTA!JCE 


DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FROM  THE  DEPARTMENT  OF  LABOR: 


PROJECT  DESCRIPTION; 


RECIPIENT  ROLE: 


FEDERAL  ROLE: 


DATE 


REGIONAL  DIRECTOR 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
COOPERATIVE  AGREEMENT 

49  U.S.C.   S  1604 
(SECTION  5  -  CAPITAL  ASSISTANCE) 

PART  I 


THIS  COOPERATIVE  AGREEMENT,  effective  on  the  date 
specified  in  the  Notification  of  Assistance  Approval  is 
entered  into  by  and  between  the  United  States  of  America 
("Government")  and  the  Recipient  named  in  the  Notification 
of  Cooperative  Agreement  Approval . 

In  consideration  of  the  mutual  covenants,  promises, 
and  representations  herein,  the  parties  hereto  agree  as 
follows : 

Sec.   1.     Purpose  of  Cooperative  Agreement  -  The  purpose 
of  this  Cooperative  Agreement  is  to  provide  for  the  under- 
taking of  an  urban  mass  transportation  capital  improvement 
project   ("Project")  with  Government  fineincial  assistance  to 
the  Recipient  in  the  form  of  a  capital  cooperative  agreement 
("Cooperative  Agreement") ,  under  Section  5  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,    ("Act"),  and  to  state 
the  terms  and  conditions  upon  which  such  assistance  will  be 
provided  and  the  manner  in  which  the  Project  will  be  under- 
taken and  completed  and  the  Project  facilities/equipment  used. 

Sec.  2.     The  Project  -  The  Recipient  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the  Pro- 
ject facilities/equipment,  substantially  as  described  in 
its  Application,  incorporated  herein  by  reference,  filed 
with  and  approved  by  the  Government,  and  in  accordance  with 
the  terms  and  conditions  of  this  Cooperative  Agreement.  The 
"Project  Description"  on  the  Notification  of  Assistance 
Approval  describes  the  Project  to  be  funded  under  this 
Cooperative  Agreement. 

Sec.  3.     The  Cooperative  Agreement  -  (a)  In  order  to 
assist  the  Recipient  in  financing  that  portion  of  the  total 
cost  of  the  Project  which  the  Department  of  Transportation 
(DOT)  has  determined  cannot  reasonably  be  financed  from 
revenues  of  the  public  transportation  system  in  which  the 
Project  facilities/equipment  are  to  be  used  ("Net  Project 
Cost"),  such  Net  Project  Cost  being  estimated  to  be  that 
amount  stated  in  the  Notification  of  Cooperative  Agreement 
Approval,  the  Government  will  make  available  financial 
assistance  in  an  amount  eaual  to  eighty  percent  (80%)  of  the 
actual  Net  Project  Cost,  as  determined  by  DOT  upon  completion 
of  the  Project,  or  in  the  amount  designated  as  Maximum  Federal 
Share  in  the  Notification  of  Assistance  Approval,  whichever  is 
the  lesser. 
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(b)  The  obligation  of  the  Government  to  make  Federal 
Assistance  payments  in  any  fiscal  year  shall  not  exceed  the 
amount  provided  in  the  Project  Budget  for  the  fiscal  year 
in  which  requisitions  therefor  are  submitted  or  drawdowns 
under  letter  of  credit  are  made. 

Sec.  4.     Local  Share  -  The  Recipient  agrees  that  it 
will-.provide  from  sources  other  than  (a)  Federal  funds  (except  . 
as  may  otherwise  be  authorized  by  Federal  statute) ,   (b)  receipts 
from  the  use  of  the  Project  facilities/equipment,  or  (c)  revenues 
of  the  public  transportation  system  in  which  such  facilities/ 
equipment  are  used,  funds  in  an  amount  sufficient,  together 
with  the  Assistance,  to  assure  payment  of  the  actual  Net 
Project  Cost.     State  or  local  tax  revenues  which  are  used 
for  the  operation  of  public  mass  transportation  service  in 
the  area  involved  may  be  credited   (to  the  extent  necessary) 
toward  the  non-Federal  share  of  the  cost  of  the  Project. 
The  Recipient  further  agrees  that  no  refund  or  reduction 
of  the  amount  so  provided  below  the  level  of  Federal 
assistance  will  be  made  at  any  time,  unless  there  is 
at  the  same  time  a  refund  to  the  Government  of  a  pro- 
portional amount  of  the  Federal  Assistance. 

Sec.   5.     Fares  and  Services  -  The  Recipient  agrees  and 
assures  that  in  compliance  with  Section  5(i)   of  the  Act  and 
regulations  issued  thereunder,  at  49  C.F.R.  Part  635,  Subpart 
A,   it  will  not  institute  increases  in  fares  or  substantial 
changes  in  service  during  the  period  after  May  17,   1980  for 
which  Section  5  assistance  is  requested  except  — 

(a)  after  having  held  a  public  hearing  or  having  afforded 
an  opportunity  for  such  hearings,   after  adequate  public 
notice ; 

(b)  after  having  given  proper  consideration  to  the  views 
and  comments  expressed  in  such  hearings;  and 

(c)  after  having  given  consideration  to  the  effect  on 
energy  conservation,  and  the  economic,  environmental, 
and  social  impact  of  the  change  in  such  fare  or  such 
service . 


Sec.   6.     Maintenance  of  Effort  -   (a)  The  Recipient 
agrees  that  the  Federal  financial  assistance  provided 
pursuant  to  this  Cooperative  Agreement  will  be  supple- 
mentary to  and  not  in  substitution  for  the  average  amount 
of  State  and  local  government  funds  and  other  transit 
revenues,  expended  on  the  operation  of  public  mass  trans- 
portation service  in  the  area  involved  for  the  two 
fiscal  years  preceding  the  fiscal  year  for  which  the 
funds  are  made  available  as  defined  in  Section  5(f)   of  the 
Act  and  any  implementing  guidelines  and  regulations  issued 
by  UMTA:     provided,  however,  that  in  accordance  with 
Section  5(f)   and  any  implementing  guidelines  and  regu- 
lations : 
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(1)  If  such  State  and  local  government  funds  or  other 
transit  revenues  used  to  support  public  mass  transportation 
operations  are  reduced,  there  shall  be  no  loss  of  Federal 
assistance  under  Section  5,  if  such  reduction  is  offset  by 
an  increase  in  operating  revenues  through  changes  in  fare 
structure. 

(2)  If  the  Secretary  finds  that  the  Recipient  has  reduced 
operating  costs  without  reducing  service  levels,  the  Recipient 
may  make  a  proportionate  reduction  in  the  amount  of  revenues 
required  to  be  expended  iinder  this  Subsection. 

(3)  If  such  State  and  local  government  funds  or  other 
transit  revenues  are  reduced  and   (a)   such  reductions  are  not 
offset  by  an  increase  in  operating  revenues  through  changes 
in  the  fare  structure,  or  (b)  the  Recipient  has  reduced 
operating  costs  which  reductions    result  in  reduced  service  levels, 
reductions  in  Ftederal  assistance  shall  be  determined  in  accordance  vath 
guidelines  arx3  regulations  issued  pursuant  to  Section  5(f). 

(b)  Any  failure  on  the  part  of  the  Recipient  to  comply 
with  this  Section  shall  be  deemed  a  violation  of  the  terms 
of  this  Cooperative  Agreement,  and  the  Government  may  in  its 
discretion  take  either  or  both  of  the  following  actions: 
(1 )   terminate  all  of  the  financial  assistance  provided 
pursuant  to  this  Cooperative  Agreement;  and   (2)  require 
the  Recipient  to  return  to  the  Government  any  financial 
assistance  provided  pursuant  to  this  Cooperative  Agreement. 

Sec.   7.     Use  of  Project  Facilities/Equipment  -  The 
Recipient  agrees  to  observe  the  property  management  standards 
as  set  forth  in  0MB  Circular  A-102,  Attachment  N,  or  0MB 
Circular  A-110,  Attachment  N,  as  appropriate,  as  now  or 
hereafter  amended.     Exceptions  to  the  requirements  of 
Attachment  N  must  be  specifically  approved  by  UMTA. 
If,  during  the  period,  any  Project  facilities/equipment 
are  not  used  in  mass  transportation  service,  whether  by  planned 
withdrawal  or  casualty  loss,  the  Recipient  shall  immediately 
notify  the  Government  and  shall  remit  to  the  Government  a 
proportional  amount  of  the  fair  market  value,  if  any,  of  the 
property,  which  shall  be  determined  on  the  basis  of  the  ratio 
of  the  assistance  provided  by  the  Government  to  the  actual 
cost  of  the  project.     Fair  market  value  shall  be  deemed  to 
be  the  value  of  the  property  as  determined  by  competent 
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appr-aisal  at  the  time  of  such  withdrawal  from  use  or  misuse, 
or  the  net  proceeds  from  public  sale,  whichever  is  approved 
by  UMTA.     In  the  event  of  loss  due  to  casualty  or  fire,  the 
damages  paid  by  the  insurance  carrier  or  payable  from  the 
self-insured  reserve  account  shall  be  considered  fair  market 
value.     In  no  event  is  salvage  value  to  be  considered  fair 
market  value . 

The  Recipient  shall  keep  satisfactory  records  with 
regard  to  the  use  of  the  property  and  submit  to  the  Govern- 
ment upon  request  such  information  as  is  required  in  order 
to  assure  compliance  with  this  Section  and  shall  immediately 
notify  UMTA  in  all  cases  in  which  Project  facilities/equipment 
are  used  in  a  manner  substantially  different  from  that 
described  in  the  Project  Description,     The  Recipient  shall 
m.aintain  in  amount  and  form  satisfactory  to  the  Government 
such  insurance  or  self -insurance  as  will  be  adequate  to 
protect  Project  facilities/equipment  throughout  the 
period  of  required  use.     The  cost  of  such  insurance  shall 
not  be  an  item,  of  allowable  cost.     The  Recipient  shall  also 
submit  to  the  Government  at  the  beginning  of  each  calendar 
year  during  such  period,  a  certification  that  the  Project 
facilities/equipment  are  still  being  used  in  accordance  with 
the  terms  of  this  Section  and  that  no  part  of  the  local 
contribution  to  the  cost  of  the  Project  has  been  refunded 
or  reduced,  except  as  authorized  above. 

Sec.   8.     Labor  Protection  -  The  Recipient  agrees  to 
undertake,  carry  out,  and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor 
to  be  fair  and  equitable  to  protect  the  interests  of 
employees  affected  by  the  Project  and  meeting  the  require- 
ments of  Section  13(c)   of  the  Act,   49  U.S.C.   §  1609(c)  and 
Department  of  Labor  regulations  at  29  C.F.R.  Part  215. 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of 
Assistance  Approval,  which  letter  and  any  documents  cited  in 
that  letter  are  incorporated  into  this  Cooperative  Agreement 
by  reference.     The  Cooperative  Agreement  is  subject  to  the 
conditions  stated  in  the  Department  of  Labor  letter. 

Sec.   9.     Procurement  of  Rolling  Stock  and  Buses.  In 
accordance  witn  any  guidelines  issued  by  UMTA  the  Recipient 
shall  make  third  party  contract  awards  for  the  acquisition 
of  rolling  stock,  including  buses,  only  after  consideration 
of  performance,   standardization,   and  life-cycle  costs,  in 
addition  to  the  consideration  of  initial  capital  costs. 
Where  necessary,  the  Secretary  will  assist  the  Recipient  in 
making  such  evaluations. 
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Sec. 10.     Special  Conditions  -  The  Recipient  agrees  and 
assures  that  the  rates  charged  elderly  and  handicapped  persons 
during  nonpeak  hours  for  transportation  utilizing  or  involving 
the" facilities  and  equipment  financed  pursuant  to  this 
Cooperative  Agreement  will  not  exceed  one-half  of  the  rates 
generally  applicable  to  other  persons  at  peak  hours,  whether 
the  operation  of  such  facilities  and  equipment  is  by  the 
applicant  or  is  by  another  entity  under  lease  or  otherwise. 

Sec.   11.     The  Cooperative  Agreement  -  This  Cooperative 
Agreement  consists  of  the  Notification  of  Assistance 
Approval;   this  Part  I,  Form  UMTA  F  2008,  Rev.  5/20/80' 
entitled  Cooperative  Agreement; and  Part  II,  Form  UMTA  F 
5E,   Rev.   5/20/80,  entitled  Urban  Mass  Transportation  Agree- 
ment, Terms  and  Conditions.     Should  the  Cooperative  Agreement 
award  letter  include  special  conditions  for  this  Project, 
that  letter  is  incorporated  herein  by  reference  and  made  part 
of  this  Cooperative  Agreement.     The  latest  approved  Project 
Budget  is  incorporated  herein  by  reference  and  made  part  of 
this  Cooperative  Agreement.     Amendnents  to  any  of  these 
documents  shall  require  a  formal  amendment  to  this  Cooperative 
Agreement,   except  that  reallocations  of  funds  among  budget 
items  or  fiscal  years  which  do  not  increase  the  total  amount 
of  the  Federal  financial  assistance  shall  only  require  prior 
authorization  from  UMTA  and  the  issuance  of  a  new  Project 
Budget . 

Sec.   12.     Execution  of  Cooperative  Agreement  -  This 
Cooperative  Agreement  may  be  simultaneously  executed  in 
several  counterparts,  each  of  which  shall  be  deemed  to  be  an 
original  having  identical  legal  effect.     When  signed  by  the 
Government,  this  Cooperative  Agreement  should  be  executed  by 
the  Recipient  within  ninety   (90)  days  after  the  Obligation 
Date.     The  Government  may  withdraw  its  obligation  hereunder 
if  the  Cooperative  Agreement  is  not  executed  within  the 
above  ninety-day  period.     The  effective  date  of  the  Cooperative 
Agreement  shall  be  the  Obligation  Date. 

The  Recipient  does  hereby  ratify  and  adopt  all  state- 
ments, representations,  warranties,  covenants,  and  materials 
submitted  by  it,  and  does  hereby  accept  the  Government's 
award  of  financial  assistance  and  agrees  to  all  of  the 
terms  and  conditions  of  this  Cooperative  Agreement. 

Executed  this    day  of  _»   19  • 


ATTEST :   BY : 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 
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Certificate  of  Recipient's  Attorney 

I,  ,  acting  as  Attorney  for  the  Recipient  do 

hereby  certify  that  I  have  examined  this  Cooperative  Agreemenr 
and  have  ascertained  that  execution  of  the  Cooperative  Agree- 
ment was  authorized  on  the  date  of   .     A  copy  of 

this  authorization  is  attached  or  has  previously  been  submitted 
to  UMTA.     The  execution  of  this  Cooperative  Agreement  and  the 
proceedings  taken  by  the  Recipient  are  in  all  respects  due 
and  proper  and  in  accordance  with  applicable  State  and  local 
law.     I  further  certify  that,  in  my  opinion,  said  Cooperative 
Agreement  constitutes  a  legal  and  binding  obligation  of  the 
Recipient  in  accordance  with  the  terms  thereof  and  certify 
that  to  the  best  of  my  knowledge  there  is  no  legislation  or 
litigation  pending  or  threatened  which  might  affect  the 
perfoi-mance  of  the  Project  in  accordance  with  the  terms  of 
this  Cooperative  Agreement. 

Dated  this    day  of   ,   19  . 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  ASSISTANCE  APPROVAL 
23  U.S.C. 

(TITLE   23      -  CAPITAL  ASSISTANCE) 

Project  No. 


RECIPIENT: 


ESTIMATED  TOTAL  PROJECT  COST; 

ESTIMATED  NET  PROJECT  COST; 

MAXIMUM  FEDERAL  SHARE; 
OBLIGATION  DATE: 

SOURCES  OF  FEDERAL  FINANCIAL  ASSISTANCE; 

DATE  OF  SECTION  13(c)  CERTIFICATION  LETTER 
FROM  THE  DEPARTMENT  OF  LABOR: 


PROJECT  DESCRIPTION: 


RECIPIENT  ROLE; 


FEDERAL  ROLE: 


DATE 


REGIONAL  DIRECTOR 


Appendix  2  UMTA  C  5100. lA 

Page  80  J/\|4  1  o  1981 


J 


J 


Appendix  2 
Page  81 


UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
COOPERATIVE  AGREEMENT 

23  U.S.C. 

(TITLE  23) 

PART  I 


THIS  COOPERATIVE  AGREEMENT,  effective  on  the  date 
specified  in  the  Notification  of  Assistance  Approval  is 
entered  into  by  and  between  the  United  States  of  America 
("Government")   and  the  Recipient  named  in  the  Notification 
of  Assistance  Approval. 

In  consideration  of  the  mutual  covenants,  promises,  and 
representations  herein,  the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Cooperative  Agreement  -  The  purpose 
of  this  Cooperative  Agreement  is  to  provide  for  the  undertaking 
of  an  urban  mass  transportation  capital  improvement  project 
("Project")  with  Government  financial  assistance  to  the 
Recipient  in  the  form  of  a  capital  cooperative  agreement 
("Cooperative  Agreement"),  under  the  Federal-Aid  Highway  Act 
of  1973   ("Act"),  and  to  state  the  terms  and  conditions  upon 
which  such  assistance  will  be  provided  and  the  manner  in 
which  the  Project  will  be  undertaken  and  completed  and  the 
Project  facilities/equipment  used. 

Sec.  2.     The  Project  -  The  Recipient  agrees  to  undertake 
and  complete  the  Project,  and  to  provide  for  the  use  of  the 
Project  facilities/equipment,  substantially  as  described  in 
its  Application,  incorporated  herein  by  reference,  filed 
with  and  approved  by  the  Government,  and  in  accordance  with 
the  terms  and  conditions  of  this  Cooperative  Agreement.  The 
"Project  Description"  on  the  Notification  of  Assistance 
Approval  describes  the  Project  to  be  funded  under  this  Cooperative 
Agreement. 

Sec.   3.     The  Cooperative  Agreement  -  In  order  to  assist 
the  Recipient  in  financing  that  portion  of  the  total  cost  of 
the  Project  which  the  Department  of  Transportation   (DOT)  has 
determined  cannot  reasonably  be  financed  from  revenues  of 
the  public  transportation  system  in  which  the  Project  facilities/ 
equipment  are  to  be  used   ("Net  Project  Cost"),  such  Net 
Project  Cost  being  estimated  to  be  that  amount  stated  in  the 
Notification  of  Assistance  Approval,  the  Government  will 
make  available  financial  assistance  in  an  amount  equal  to 
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percent  (     %)  of  the  actual  Net  Project  Cost,  as 
determined  by  DOT  upon  completion  of  the  Project,  or  in  the 
amount  designated  as  Maximum  Federal  Share  in  the  Notification 
of  Assistance  Approval,  whichever  is  the  lesser. 

"'The  obligation  of  the  Government  to  make  Federal  Assistance 
payments  in  any  fiscal  year  shall  not  exceed  the  amount  provide_Q 
in  tR€  Project  Budget  for  the  fiscal  year  in  which  requisitions 
therefor  are  submitted  or  drawdowns  under  letter  of  credit  are 
made . 

The  Recipient  agrees  that  it  will  provide  from  sources 
other  than   (a)  Federal  funds   (except  as  may  otherwise  be 
authorized  by  Federal  statute),    (b)   receipts  from  the  use  of 
the  Project  facilities/equipment,  or   (c)   revenues  of  the 
public  transportation  system  in  which  such  facilities/equipment 
are  used,   funds  in    an    amount  sufficient,  together  with  the 
Federal  financial  assistance,   to  assure  payment  of  the  actual 
Project  Cost.     The  Recipient  further  agrees  that  no  refund  or 
reduction  of  the  am.ount  so  provided  will  be  made  at  any  time, 
unless  there  is  at  the  same  time  a  refund  to  the  Government  of 
a  proportional  amount  of  the  Federal  assistance  providea. 

Sec     4.     Use  of  Project  Facilities/Equiproent .     The  Recipient 
agrees  to  observe  the  property  management  standards  as  set  forth 
in  0MB  Circular  A-102,  Attachment  N,  or  0MB  Circular  A-110,  Attach- 
ment N,  as  appropriate,  as  now  or  hereafter  amended.  Exceptions 
to  the  requirements  of  Attachment  N  must  be  specifically 
approved  by  UMTA.     If,  during  the  period,  any  ProDect  facilities/ 
equipment  are  not  used  in  mass  transportation  service,  whether 
by  planned  withdrawal  or  casualty  loss,   the  Recipient  shall 
immediately  notify  the  Government  and  shall  remit  to  the 
Government  a  prooortional  am.ount  of  the  fair  market  value, 
if  any,  of  the  ratio  of  the  financial  assistance  provided  by 
the  Government  to  the  actual  cost  of  the  Project.     Fair  market 
value  shall  be  deemed  to  be  the  value  of  the  property  as 
determined  by  comoetent  appraisal  at  the  time  of  such  with- 
drawal from  use  or  misuse,  or  the  net  proceeds  from  public 
sale,  whichever  is  approved  by  UMTA.     In  the  event  of  loss 
due  to  casualty  or  fire,   the  damages  paid  by  the  insurance 
carrier  or  payable  from  the  self-insured  reserve  account 
shall  be  considered  fair  market  value.     In  no  event  is 
salvage  value  to  be  considered  fair  market  value. 

The  Recipient  shall  keep  satisfactory  records  with 
regard  to  the  use  of  the  property  and  submit  to  the  Government 
upon  reauest  such  information  as  is  required  in  order  to 
assure  comnliance  with  this  Section  and  shall  immediately 
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Sec.  5.     Labor  Protection  -  The  Recipient  agrees  to 
undertake,  carry  out,  and  complete  the  Project  under  the 
terms  and  conditions  determined  by  the  Secretary  of  Labor  to 
be  fair  and  equitable  to  protect  the  interests  of  employees 
affected  by  the  Project  and  meeting  the  requirements  of 
section  13(c)   of  the  Act,  49  U.S.C.   §  1609(c)   and  Department 
of  Labor  Regulations  at  29  C.F.R.  Part  215.  ~ 

These  terms  and  conditions  are  identified  in  the  letter 
of  certification  to  the  Government  from  the  Department  of 
Labor  on  the  date  set  forth  in  the  Notification  of  Assistance 
Approval,  which  letter  and  any  documents  cited  in  that 
letter  are  incorporated  into  this  Cooperative  Agreement  by 
reference.     The  Cooperative  Agreement  is  subject  to  the 
conditions  stated  in  the  Department  of  Labor  letter. 

Sec.   6.     The  Cooperative  Agreement  -  The  Cooperative 
Agreement  consists  of  the  Notification  of  Assistance 
Approval;   this  Part  I,  Form  UMTA  F  2010,  Rev.  5/20/80, 
entitled  Cooperative  Agreement;   and  Part  II,  Form  UMTA  F 
5E ,   Rev.    5/20/80,  entitled  Urban  Mass  Transportation 
Agreement,  Terms  and  Conditions.     Should  the  Cooperative 
Agreement  award  letter  include  special  conditions  for 
this  Project,  that  letter  is  incorporated  herein  by 
reference  and  made  part  of  this  Cooperative  Agreement. 
The  latest  approved  Project  Budget  is  incorporated  herein 
by  reference  and  made  part  of  this  Cooperative  Agreement. 
Amendments  to  any  of  these  documents  shall  require  a 
formal  amendment  to  this  Cooperative  Agreement,  except 
that  reallocations  of  funds  among  budget  items  or  fiscal 
years  which  do  not  increase  the  total  amount  of  the 
Federal  financial  assistance  shall  only  require  prior 
authorization  from  UMTA  and  the  issuance  of  a  New 
Project  Budget. 

Sec.   7.     Execution  of  Cooperative  Agreement.     This  Cooperati\ 
Agreement  may  be  simultaneously  executed  in  several  counterparts, 
each  of  which  shall  be  deemed  to  be  an  original  having 
identical  legal  effect.     When  signed  by  the  Government,  this 
Cooperative  Agreement  should  be  executed  by  the  Recipient  within 
ninety  (90)   days  after  the  Obligation  Date.     The  Government 
may  withdraw  its  obligation  hereunder  if  the  Cooperative  Agreement 
is  not  executed  within  the  above  ninety-day  period.  The 
effective  date  of  the  Cooperative  Agreement  shall  be  the 
Obligation  Date. 
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The  Recipient  does  hereby  ratify  and  adopt  all 
statements,  representations,  warranties,  covenants,  and 
materials  submitted  by  it,  and  does  hereby  accept  the 
Government's  award  of  financial  assistance  and  agrees 
to  all  of  the  terms  and  conditions  of  this  Cooperative 
Agreement , 

Executed  this    day  of   19_ 


A'i'TLST: 


BY 


—rrTLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION 

Certificate  of  Recipient's  Attorney 

1  ^  ,  acting  as  Attorney  for  the  Recipient  do 

herebi^  certify  that  I  have  examined  this  Cooperative  Agreement 
and  have  ascertained  that  execution  of  the  Cooperative  Agreement 

was  authorized  on  the  date  of   •     A  copy  of  this 

authorization  is  attached  or  has  previously  been  submitted 
to  UMTA.     The  execution  of  this  Cooperative  Agreement  and  the 
proceedings  taken  by  the  Recipient  are  in  all  respects  due 
and  proper  and  in  accordance  with  applicable  State  and  local 
law.     I  further  certify  that,   in  my  opinion,   said  Cooperative 
Agreement  constitutes  a  legal  and  binding  obligation  of  the 
Recipient  in  accordance  with  the  terms  thereof  and  certify 
that  to  the  best  of  my  knowledge  there  is  no  legislation  or 
litigation  pending  or  threatened  which  might  affect  the 
performance  of  the  Project  in  accordance  with  the  terms  of 
this  Cooperative  Agreement. 

Dated  this    day  of   ,   19  • 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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SECTION  I 

COMPONENTS  OF  REGIONAL  APPROVAL 
PACKAfigS  -  SgcrtON  16(b)fg 


Preparation/Typinc} 

(1)  Approval  Memo.     The  approval  memo  is  to  be  typed  on  stan- 
dard white  memo  paper,  plus  one  concurrence  yellow  (see 
Exhibit  A).     The  memo  should  be  from  the  recommending 
official  to  the  Regional  Administrator. 

(2)  Award  Letter  to  the  Grantee.     The  award  letter  is  typed 

on  regional  office  letterhead  stationery,  plus  one  concur- 
rence yellow.     A  copy  of  the  sample  format  may  be  found 
in  Exhibit  B.     The  signature  block  will  be  that  of  the 
Regional  Administrator. 

(3)  Project  Budget.     The  budget  is  typed  on  plain  bond  (no 
yel low) .     Do  not  date  (see  Exhibit  C). 

(4)  Grant  Contract.     This  is  the  standard  grant  contract  (see 
Exhibits  D  and  E) . 

(5)  "Proposed  Award  Of  Contract  or  Grant"   (UMTA  F-lOl)  Prepare 
one  for  each  approval~Tsee  Appendix  1,  Exhibit  D). 
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SECTION  II 

ASSEMBLY  OF  REGIONAL  APPROVAL  PACKAGES 
SECTION  16(b)(2) 


(See  Section  I  for  definition  of  various  forms  and  documents) 

A.  Introduction .     Each  regional  approval  package  should  conta 
the  following  documents.     Placement  within  the  folder  is 
at  the  discretion  of  the  Regional  Administrator,  but  the 
following  is  suggested: 

B.  Assembly  and  Placement. 

1.  The  routing  slip  (designed  by  each  regional  office 
according  to  desired  internal  routing)   is  stapled  to 
the  outer  cover  of  the  package  folder. 

2.  Inside,  on  the  left,  place: 

(a)  The  original  approval  memo. 

(b)  Copy  of  proposed  project  budget. 

Cover  all  with  a  plastic  Executive  Correspondence 
Sheet . 

3.  Inside,  on  the  right,  place: 

(a)  The  award  letter  (original). 

(b)  Five  copies  of  the  grant  contract  including  cover 
sheet . 

(c)  Part  II,  Terms  and  Conditions. 

(d)  Original  copy  of  the  budget  (to  be  mailed  to  the 
grantee ) . 

(e)  A  copy  of  "0MB  Circular  A-102"  revised,  "Uniform 
Administrative  Requirements  for  Gr ant s- I n -A i d  to 
State  and  Local  Governments,"  September  1977. 

(f)  Original  SF-424. 
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4.     In  the  middle,  unattached  to  either  side,  clip  together 
the  following  (press  release  packages): 

(a)  Copy  of  approval  memo. 

(b)  Two  (2)  copies  of  proposed  award  forms  (original 
and  one  copy)  stamped  "ADVANCE." 


c 
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GRANT  APPROVAL:     Urban  Mass  Transportation 
Administration  Capital  Grant  Project  No.  ST-16-0000 

Action  Officer 
Regional  Administrator 


3.  State  School  for  Retarded  Children  -  City 

4.  Lions  Club  -  City 
URBANIZED  AREAS 

1.  Senior  Citizens  Club  -  City 

2.  Health  Center,   Inc.  -  City 

3.  Community  Services,  Inc.  -  City 

4.  Southern  City  Citizens  -  City 

5.  City  Products,  Inc.  -  City 


Transportation  Authority  on  behalf  of 


NON-URBANIZED  AREAS 


1.  Children's  Center  -  City 

2.  State  School  Association  -  City 


UMTA  Grant  (BOX) 

Local  Contribution  (20)X 


$ 
$ 


Total  Project  Cost 


$ 
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3.     Project:     The  project  consists  of  the  following: 


9  1 i f ted-equ i pped 

(c)  Contingencies 

(d)  Grant  administration  costs 


(a)  Purchase  of  one  5-9  passenger  station  wagon 

(b)  Purchase  of  fifteen  10-16  passenger  vehicles. 


$  0,000 


000,000 
0,000 
0,000 


Normally,  total  project  cost  is  reduced  by  revenues  gained 
from  the  sale  of  vehicles  and  equipment  to  be  replaced. 
This  procedure  is  considered  inappropriate  for  this  program. 
Deducting  the  fair  market  value  of  vehicles  to  be  replaced 
puts  an  undue  burden  on  private  non-profit  organizations  and 
would  potentially  violate  Congressional   intent  with  regard 
to  Section  16(b)(2).     Unlike  their  public  agency  counter- 
parts, these  organizations  do  not  have  a  certain  revenue 
base,  and  must  depend  on  the  vagaries  of  donations  from 
individuals,  corporation  and  public  agencies.  Likewise, 
most  private  non-profit  organizations  are  not  capable  of 
financing  their  capital  needs  through  revenues. 

Project  Evaluation:     The  project  described  in  paragraph 
two  reflects  the  results  of  the  continuation  of  the 
Section  16(b)(2)  program  FY  1976.     This  program  assists 
private  non-profit  organizations  providing  transportation 
service  to  elderly  and  handicapped  persons  in  the  purchase 
of  capital  equipment  and  facilities.     The  Governor  of  each 
State  designated  an  agency  to  administer  the  program  at 
the  State  level. 

Each  State-designated  agency  was  responsible  for  developing 
project  selection  criteria,  working  with  local  areas  in 
the  development  of  local  transit  programs,  choosing  local 
project  applications  based  on  the  selection  criteria,  submit- 
ting of  a  statewide  application  to  UMTA,  vehicle  and  equip- 
ment procurement,  and  monitoring  and  evaluating  approved 
projects. 

In  projects  involving  the  purchase  of  rolling  stock,  vendors 
of  motors  vehicles  will  be  required  to  provide  a  warranty  to 
compliance  with  the  air  pollution  criteria  established  by  the 
Environmental  Protection  Agency. 
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5.     Fiscal  and  Managerial  Capability:     Pursuant  to  Section  3(a) 
of  the  Act,  there  is  ample  basis  for  the  determination  that 
the  applicant  and  the  individual  organizations  proposing 
to  operate  these  vehicles  and  equipment  have  or  will  have: 

a.  The  legal,  financial  and  technical  capacity  to  carry  out 
the  proposed  project;  and 

b.  Satisfactory  continuing  control,  through  operation  or 
lease  or  otherwise,  over  the  use  of  facilities  and 
equ  i  pment . 

^'  Public  Hearing  Requirements:  The  Section  3(d)  requirement 
that  certification  be  made  if  a  public  hearing  was  held  is 
considered  inappropriate  for  this  program.  The  service  to 
be  provided,  as  well  as  the  clientele  to  be  served,  are  of 
specialized  nature  which  does  not  affect  the  public  at  large. 
Secondly,  this  legislation  was  enacted  as  a  result  of  the 
presentation  of  views  by  parties  with  significant  interest 
improving  transportation  for  elderly  and  handicapped  persons. 

7 .  Participation  of  Private  Mass  Transportation  Companies: 
Sections  3(c)  and  8(e)  of  the  Act  require,  among  other 
things,   that  the  mass  transportation  programs  of  UMTA  re- 
cipients must,  to  the  maximum  extent  feasible,  provide  for 
the  participation  of  private  mass  transportation  companies. 
Based  upon  the  assurance  of  the  State  in  Exhibit  V-H,  pri- 
vate transit  and  paratransit  operators  have  been  accorded 

a  fair  and  timely  opportunity  to  participate  to  the  maximum 
extent  feasible  in  the  provision  of  the  proposed  special 
transportation  services  for  the  elderly  and  handicapped 
persons  in  the  service  area. 

8.  Charter  and  School  Bus  Provision:     Sections  3(f)  and  3(g) 
are  deemed  inappropriate  for  16(b)(2)  projects  inasmuch 
as  they  were  intended  to  apply  to  mass  transit  systems 
and  not  to  the  specialized  services  provided  by  16(b)(2) 
app 1 i  cants . 

9.  Planning  Requirements:     The  FY  76  Section  16(b)(2)  procedures 
require  that  projects  in  urbanized  areas  meet  the  full  plan- 
ning requirements  of  the  UMTA/FHWA  joint  planning  and  pro- 
gramming regulations.     This  means  that  the  project  must 

be  included  in  the  annual  element  of  the  Transportation 
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Improvement  Program  (TIP)  prior  to  approval  by  UMTA.  All 
projects  from  urbanized  areas  recommended  for  approval  are 
included  in  the  TIP. 

In  non-urbanized  areas  a  transit  development  program  must 
be  prepared  covering  the  service  area  of  each  16(b)(2) 
applicant.     Although  not  a  major  activity,  this  program 
must  address  basic  planning  and  operational   issues  such  as 
present  and  potential  supply  and  demand  of  transportation 
services  and  sources  of  local  financing.     The  existence  of 
this  program  is  a  condition  of  eligibility;  however,  this 
requirement  may  be  waived  if  the  State  provides  an  assurance 
that  an  integrated  transit  development  program  will  be  pre- 
pared within  12  months  of  grant  contract  execution.  Virginia 
has  provided  such  an  assurance  for  all  projects  submitted 
from  non-urbanized  areas. 

12.  Section  16(b)(2)  Finding:     The  services  proposed  in  the 
applications  recommended  for  funding  are  necessary  because 
services  provided  or  offered  to  be  provided  by  existing 
public  or  private  transit  or  paratransit  operators  are 
unavailable,   insufficient,  or  inappropriate  to  meet  the 
special  needs  of  elderly  and/or  handicapped  persons  within 
the  service  area.     UMTA  has  been  assured  of  this  by  the 
State  in  Exhibit  V-H.     If  potential  competitors  of  the 
proposed  service  object  to  the  application  for  UMTA  assis- 
tance, each  State  has  submitted  sufficient  documentation 
and  evaluation  to  sustain  the  position  of  the  private  non- 
profit organizations. 

13.  Civil  Rights  Review:     The  Office  of  Civil  Rights  has  reviewed 
and  concurs  in  the  application. 

Recommended  for  Concurrence: 


Civil  Rights  Officer,  UMTA  Region    Date 


14.  Fund  Prevalidation:     Funds  in  the  maximum  amount  of 
have  been  preval  i dated  for  Project  No.   . 


Action  Officer,  UMTA  Region 


Date 
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15.  Opinion  of  Counsel:  I  am  of  the  opinion  that  both  the 
applicant  and  the  project  are  legally  eligible  for  the 
grant  assistance  proposed  to  be  extended. 

I  have  also  reviewed  this  Approval  Memorandum  and  I  am 
of  the  opinion  that  all  of  the  discretionary  findings  and 
determinations  made  are  in  accord  with  the  Act  and  are 
supported  by  adequate  legal  documentation. 


Regional  Counsel,  UMTA  Region   Date 

Recommendation:     Based  on  the  above,   I  recommend  approval 
oT  this  project.     Funds  in  the  amount  of  $114,024  have 
been  reserved  under  the  contract  authority  provisions  of 
the  1970  amendments  to  the  Urban  Mass  Transportation  Act 
of  1964.     All  of  the  discretionary  findings  and  determina- 
tions have  been  made  in  accordance  with  the  Act. 


CONCUR: 


Date: 


Chief,  Office  of  Grants 
Ass  i  stance 


APPROVED: 


Date : 


Regional  Administrator 
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DEPAKTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
WASHINGTON,  D.C.  29590 


Re :     Project  No . : 

Dear   : 

I  am  pleased  to  advise  you  that  the  application  of  the 

  3  capital  grant  under  Section  16(b)(2) 

of  the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  has 

been  approved  in  the  maximum  amount  of  $   .     We  have 

reserved  this  amount  for  the  project.     A  list  of  the  names  of 
the  private  nonprofit  organizations  that  have  been  funded  under 
this  application  is  enclosed. 

The  Urban  Mass  Transportation  Administration  (UMTA)   is  committed 
to  assisting  States  and  localities  in  providing  improved  public 
transportation  of  the  nation's  elderly  and  handicapped.  Approval 
of  your  request  under  UMTA's  program  of  assistance  for  private 
nonprofit  corporations  represents  a  significant  commitment  to 
this  important  objective.     As  these  projects  are  implemented,  we 
look  forward  to  close  State  monitoring  of  the  achievements  of 
individual  private  nonprofit  organizations,  so  that  both  the 
State  and  Federal  governments  will  be  in  a  better  position  to 
effectively  provide  and  improve  public  transportation  for  this 
important  group  of  citizens. 

To  assist  your  staff  in  administering  this  project  we  are  en- 
closing a  copy  of  0MB  Circular  A-102,  "Uniform  Administrative 
Requirements  for  Grants- i n-Ai d  to  State  and  Local  Governments," 
which  should  be  used  in  conjunction  with  applicable  State  and 
local  regulations  and  established  UMTA  procedures.     Two  copies 
of  the  approved  project  budget  are  also  provided. 

In  addition,  four  (4)  counterparts  of  an  Offer  of  Contractual 
Assisstance  executed  on  behalf  of  this  Administration  are  in- 
cluded.    Each  should  be  executed  in  accordance  with  appropriate 
proceedings  and  certified  by  your  Attorney.     If  your  Attorney  is 
unable  to  make  the  certification  for  any  reason,  please  notify 
UMTA  immediately.     Two  copies  of  the  executed  counterparts 
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should  be  returned  to: 


within  ninety  (90)  days  of  the  date  appearing  on  this 


letter  of  transmittal.  In  the  event  the  counterparts  cannot 
be  returned  within  the  ninety  {90)-day  period,  UMTA  should 
be  immediately  notified  by  letter  setting  forth  the  reason 
for  the  delay  and  requesting  an  extension  of  the  offer. 

We  are  looking  forward  to  working  with  you  in  carrying  out 
this  worthwhile  project. 


Si  ncere 


Regiona 
Region 


1  Administrator 


OBLIGATION  DATE: 


Enc 1 osures 
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The  names  of  the  private  nonprofit  organizations  that  have  been 
approved  under  the  application  of  the        (the  designated  State 
Agency)  for  a  capital  grant  in  the  amount  of  $ 

under  Section  16(b)(2)  of  the  Urban  Mass  Transportation  Act 
of  1964,  are  listed  below: 

URBANIZED  AREAS 

v.     Name  of  organization  and  location 

2. 

3. 

4. 

5. 

NON-URBANIZED  AREAS 

1. 

2. 

3. 

4. 

5. 
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APPROVED  PROJECTED  BUDGET 


PROJECT  NO.:  ST-16-0000 

GRANT:     STATE  TRANSPORTATION  AUTHORITY 

The  project  budget  and  corresponding  cost  estimates  are  as 
foil ows : 

LINE   ITEM  COST 
CODE  DESCRIPTION  ESTIMATE 

10.02.01        Purchase  of  two  station  wagons  $  00,000 

10.01.81        Purchase  of  sixteen  5-to-9-passenger  $  00,000 

vans,  twelve  with  wheelchair  lifts 

10.01.71        Purchase  of  five  up-to-30  passenger  0,000 
vehicles,  two  with  wheelchair  lifts, 
one  with  ramp 

10.02.08        Purchase  of  Communications  Equipment  0,000 

10.16.00        Grant  Administration  Costs  0,000 

32.00.00        Contingencies  0,000 

Estimated  Project  Cost  $000,000 

Federal  Grant  (80*)  $000,000 
Local  Share  (20%)  00,000 

CASH  DISBURSEMENT 

1st  Quarter  FY'78  $00,000 

2nd  Quarter  FY'78  00,000 

3rd  Quarter  FY'78  000 

4th  Quarter  FY'78  0,000 

FY'79  00,000 


Exhibit  C 
Page  1  of  1 


Appendix  3  UMTA  C  5100. lA 

Page  20  JAN  I  !98i 


J 


J 


J 


UMTA  C  5100. lA 
JAN  I  9  1981 


Appendix  3 
Page  21 


INSTRUCTIONS  FOR  EXECUTING  AGREEMENTS 


Attached  are  four  (4)  copies  of  a  Grant  Agreement  which  have  been 
signed  on  behalf  of  the  Urban  Mass  Transportation  Administration. 

The  person  officially  authorized  by  the  Grantee  to  accept  tne 
Government's  award  of  financial  assistance  should  execute  the 
Grant  Agreements.     This  execution  should  be  witnessed. 

The  attorney's  certification  should  specify  the  date  the  Grantee 
authorized  the  execution  of  the  Government's  award.     That  will 
be  the  date  of  the  resoluation  ordinance,  board  minutes,  delega- 
tion order  or  other  "official  action,"  not  the  date  of  execution 
of  the  Grant  Agreement  (unless  the  execution  took  place  on 
the  same  day  it  was  authorized). 

Please  return  two  complete  copies  of  the  executed  Grant  Agree- 
ments to: 

Regional  Counsel 

Urban  Mass  Transportation  Administration 

Su  i  te/Room 

Address 

City,  State,  Zip  Code 

Please  also  send  with  the  Grant  Agreements  two  certified  copies 
of  the  document  which  authorizes  execution  of  the  award.     If  the 
execution  was  authorized  by  statute  and  further  delegated,  please 
be  sure  to  cite  the  statute  and  send  a  copy  of  the  delegation  of 
authority  to  execute  to  the  above  address. 

In  the  event  the  Grant  Agreements  cannot  be  returned  within 
the  ninety  (90)  day  period,  please  notify  the  Regional  Counsel 
immediately  in  writing  setting  forth  the  reason  for  delay  and 
requesting  an  extension. 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRAKSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

NOTIFICATION  OF  GRANT  APPROVAL 
49  U.S.C.    1612 (b) (2) 
(SECTION  16(b)(2)    -  CAPITAL  ASSISTANCE) 


Project  No. 


gr;^.::tee  : 


ESTIMATED  TOTAL  PROJECT  COST; 


MA>:I^^J^'.  federal  share: 


OBLIGATION  DATE: 


SOURCE?  OF  FEDERAL  FINANCIAL  ASSISTANCE: 


PROJECT  DESCRIPTION: 


DATE  REGIONAL  DIRECTOR 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRANT 

49  U.S.C.  1612(b) (2) 
(SECTION  16(b)(2)   -  CAPITAL  ASSISTANCE) 


PART  I 


Project  No. 


THIS  GRANT,  effective  on  the  date  specified  in  the 
Notification  of  Grant  Approval  is  entered  into  by  and  between 
the  United  States  of  America  ("Goverjunent" )  and  the  Grantee 
najned  in  the  Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  covenants,  promises  and 
representations  herein,  the  parties  hereto  agree  as  follows: 

Sec.  1.     Purpose  of  Grant  -  The  purpose  of  this  Grant 
is  to  provide  for  the  underta)ting  of  a  capital  improvement 
project  ("Project"),  with  Government  financial  assistance  to 
the  Grantee  in  the  form  of  a  capital  grant  ("Grant"),  for 
the  specific  purpose  of  assisting  private  nonprofit  corporations 
and  associations  in  providing  transportation  services  meeting 
the  special  needs  of  elderly  and  handicapped  persons  for 
whoTT.  mass  transportation  services  are  unavailable,  insufficient 
or  inappropriate,  under  Section  16(b)(2)  of  the  Urban  Mass 
Transportation  Act  of  1964  ,  as  amended  ("Act" ) ,  and  to  state 
the  terms  and  conditions  upon  which  such  assistance  to  the 
private  nonprofit  corporation  or  association  ("Contractor"), 
will  be  provided  and  the  understandings  as  to  the  manner  in 
which  the  Project  will  be  undertaken  and  completed  and  the 
Project  facilities/equipment  will  be  used. 

Sec.  2.    The  Project  -  The  Grantee  agrees  to  undertalte, 
carry  out,  and  complete  the  Project,  and  to  provide  for  the 
use  of  Project  facilities  and  equipment,  substantially  as 
described  in  its  Application  filed- with,  and  approved  by, 
the  Government  and  herewith  incorporated  by  reference,  and 
in  accordance  with  the  terms  and  conditions  of  this  Grant. 

Sec.  3.  The  Grant  In  order  to  assist  the  Grantee  in 
financing  the  cost  of  the  Project,  which  cost  is  estimated 
to  be  that  amoiyit  stated  in  the  Notification  of  Grant  Approval, 
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the  Government  will  make  a  Grant  in  an  amount  equal  to 

percent   (     %)  of  the  actual  cost  of  the  ProS^r^    !e  a  z  '  r-c  

the  DpnA7-tTn<in^        fr^ ,  Z  ^wst  oi  tne  iTo^ect,  as  determined  by 

tne  yeparnment  oi  Transportation  fDOTl     ot-  .         ^  j     •       1  . 

The  obligation  of  the  Government  to  make  Federal  Grant  pay- 
ments in  any  fiscal  year  shall  not  exceed  the  amount  provided  in 
the  Project  Budget  for  the  fiscal  year  in  which  requisitions  there- 
for are  subrr.itted  or  drawdowns  under  letter  of  credit  are  made. 

The  Grantee  agrees  that  it  will  provide  from  sources  other 
than  Federal  funds   (except  as  may  otherwise  be  authorized  by  statute), 
funds  in  the  amount  sufficient,  together  with  the  Grant,  to  assure 
paj-ment  oi  the  actual  Project  cost.     The  Grantee  further  agrees 
that  no  refund  or  reduction  of  the  amount  so  provided  will  be  made 
at  any  time,  unless  there  is  at  the  same  time  a  refund  to  the  Govern- 
ment of  a  proportional  amount  of  the  Grant. 

Sec.   4.     Agreements  with  Private  Non-profit  Corporations 
and  Associations  -  The  Grantee  shall  Pnf^r^ni-n  .  u,vV^en  ft^jreement 
with  each  private  nonprofit  corporation  and  association  included 
m  Its  Application  filed  with,  and  approved  by,  the  Government, 
which  shall  state  the  terms  and  conditions  of  assistance  under  the 
Project  and  the  manner  in  which  the  Project  will  be  undertaken  and 
completed . 

S®<=-   5.     Use  of  Project  Facilities/Equipment.     The  Grantee 
agrees  to  observe  the  property  management  standards  as  set  forth 
in  OME  Circular  A-102,  Attachment  N,  or  0MB  Circular  A-110,  Attach- 
ment N,  as  may  be  appropriate,  as  now  or  hereafter  amended. 
Exceptions  to  the  requirements  of  Attachment  N  must  be  specifically 
approved  by  UMTA.     The  Grantee  further  agrees  that  the  Project 
facilities/equipment  shall  be  used  for  the  provision  of  transportation 
service  within  the  area  and  in  the  manner  described  in  the  Project 
Description.     If,  at  any  time.  Project  facilities/equipment  are 
not  used  m  this  manner  or  are  withdrawn  from  transportation  service 
whether  by  planned  withdrawal  or  casualty  loss,  the  Grantee  shall 
immediately  notify  the  Government  and  shall  remit  to  the  Government 
a  proportional  amount  of  the  fair  market  value,  if  any,  of  the 
property,  which  shall  be  determined  on  the  basis  of  the  ratio  of 
the  financial  assistance  made  by  the  Government  to  the  actual  cost 
of  the  Project.     Fair  market  value  shall  be  deemed  to  be  the  value 
of  the  property  as  determined  by  competent  appraisal  at  the  time 
of  such  withdrawal  from  use  or  misuse,  or  the  net  proceeds  from 
public  sale,  whichever  is  approved  by  UMTA.     In  the  event  of  loss 
due  to  casualty  or  fire,  the  damages  paid  by  the  insurance  carrier 
or  payable  from  the  self -insured  reserve  account  shall  be  considered 
fair  market  value.     In  no  event  is  salvage  value  to  be  considered 
fair  market  value. 
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The  Grantee  shall  require  each  Contractor  to  keep  sat j.&f actor\ 
records  with  regard  to  the  use  of  the  property  and  BubiTiit  tc  the 
Government  upon  request  such  information  as  is  required  in  order 
to  assure  corpliance  with  this  Section  and  shall  iTiOTediately  notirv- 
U.MTA  in  all  cases  in  which  Project  facilities/equipment  are  used  in 
a  manner  substantially  different  from  that  described  in  the  Project 
Description.     The  Grantee  shall  maintain  in  amount  and  fom,  satis- 
iactory  to  tlie  Goverrunent  such  insurance  or  self-insurance  as  wili  Li. 
adequate  to  protect  Project  facilities/equipment  throughout  the 
period  of  required  use.     The  cost  of  such  insurance  shall  not  be 
ar.  iter,  of  allowable  cost.     The  Grantee  shall  also  submit  to  the 
GovernTrent  at  the  beginning  of  each  calendar  year  during  such  period, 
a  certification  that  the  Project  facilities/equipment  are  still 
being  used  in  accordance  with  the  terms  of  this  Section  and  that 
no  part  of  the  local  contribution  to  the  cost  of  the  Project  has 
±>een  refunded  or  reduced. 

Sec.   6.     Cor.prehensive  Planning  -  The  Grantee  shall  Assure 
that  the  Project  to  be  performed  in  an  urbanized  area  must  comply 
with  the  req^jirements  of  Section  B  of  the  Act  and  implementing 
regulations.     Pro3ects  being  performed  outside  an  urbanized  area 
m.ust  be  included  in  the  appropriate  transit  development  prograun  and 
performed  in  accordance  therewith. 

Sec.   7.     The  Grant  -  This  Grant  consists  of  the  Notification 
of  Grant  Approval;   this  Part  I,  Form  UKTA  F  2020,  dated  6/9/8O  entitle 
Grant;  and  Part  II,  Form  UMTA  F6A,  dated  6/9/80  entitled  Urban  Mass 
Transportation  Grant  Agreement,  Terms  and  Conditions.     Should  the 
grant  award  letter  include  special  conditions  for  this  Project, 
that  letter  is  incorporated  herein  by  reference  and  made  part  of 
this  Grant.     Amendments  to  any  of  these  documents  shall  require  a 
form.al  amendment  to  this  Grant,  except  that  reallocations  of  funds 
among  budget  item.s  or  fiscal  years  which  do  not  increase  the  total 
amount  of  the  Federal  grant  shall  only  require  prior  authorization 
from.  UKTA  and  the  issuance  of  a  New  Project  Budget. 

Sec.   8.  Execution  of  Grant  -  This  Grant  may  be  simultaneously 
executed  in  several  counterparts,   each  of  which  shall  be  deemed  to 
be  an  original  having  identical  legal  effect.     When  signed  by  the 
Government,  this  Grant  should  be  executed  by  the  Grantee  within 
ninety   (90)  days  after  the  Obligation  Date.     The  Government  may  with- 
draw its  obligation  hereunder  if  the  Grant  is  not  executed  within 
the  above  ninety  day  period.     The  effective  date  of  the  Grant  shall 
be  the  Obligation  Date. 
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The  Grantee  does  hereby  ratify  and  adopt  all  statements, 
representations,  warranties,  covenants,  and  materials  submitted 
by  it,  and  does  hereby  accept  the  Government's  award  of  financial 
assistance  and  agrees  to  all  of  the  terms  and  conditions  of  this 
Grant. 

Executed  this  day  of  19 


ATTEST:   BY: 


TITLE  AND  ORGANIZATION  TITLE  AND  ORGANIZATION  

Certificate  of  Grantee's  Attorney 

^'  '  acting  as  Attorney  for  the  Grantee  do  hereby 

certify  that  I  have  examined  this  Grant  and  have  ascertained 
that  execution  of  the  Grant  Agreement  was  authorized  on  the 

^^'<^^  of  .     A  copy  of  this  authorization  is  attached 

or  has  previously  been  submitted  to  UMTA.     The  execution  of 
this  Grant  Agreement  and  the  proceedings  taken  by  the  Grantee 
are  in  all  respects  due  and  proper  and  in  accordance  with 
applicable  State  and  local  law.     I  further  certify  that,  in 
my  opinion,  said  Grant  constitutes  a  legal  and  binding  obligation 
of  the  Grantee  in  accordance  with  the  terms  thereof  and  certify 
that  to  the  best  of  my  knowledge  there  is  no  legislation  or 
litigation  pending  or  threatened  which  might  affect  the 
performance  of  the  Project  in  accordance  with  the  terms  of  this 
Grant . 

Dated  this_  day  of  ,19 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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URBftN  M^SS  TRA^iSPOKEAnC^■  ADMINlSTWa'ia^' 
GRANT  AOREEJ^asT  FOR  SECTICls"  16(b)  (2) 

PART  II  ~  TE3^  AND  CCNDITICKS 


Constituting  part  of  the  GWtfTI  AC5EE>B7r  providing  for 
federal  financial  assistanoe  ygrier  the  provisions  of  the 
Urbar.  Mass  Transportatior.  t^ct  of  1964    as  anended- 


Sertia-.  101.    Definitions.    As  used  in  this  Agreerent: 

"Applicatior."  neans  the  signed  and  dated  proposal  for  federal  financial 
assistiL-ioe  for  the  Project,  together  with  all  explanatory*,  supporting, 
aid  sjpplene.TLarj'  doc-jnents  heretofore  filed  with  IKTA  b^-  or  cr.  behalf 
of  the  Gra.-tee,  whic±  has  bee.-,  accepted  and  approved  b^-  IKTA. 

"Apcrcr/al,  A^thorizatia'".,  Ccncarre.'^ae ,  Waiver"  reans  a  conscious, 
writtfiT.  act  b^-  a.-^  authorized  official  of  the  Gcverment  granting 
peir-jissior.  to  the  Gra-.tee  to  perfonn  an  act  purs-oant  to  this  Grant 
Arreener.t  whid"-  could  not  be  perforred  without  such  perrission.  An 
apcro\'al,  authorizatio.'-.,  ooncorrence,  or  waiver  penrittinc  the 
perforria.-»ce  of  a  specific  act  shall  not  constitute  perrission  to 
perforr  sirilar  acts  unless  such  bread  permissior  is  clearly  stated. 
Oral  perrj-ssia-.  or  interpretatians  shall  have  no  legail  foroe  or 
effect. 

"Goverrrer.t"  neans  the  United  States  of  Arerica,  or  its  oogrdzant 
Agency,  the  Departjrent  of  Transportation  (DOT)  or  its  Agency,  the 
Urba.-.  Mass  Tra'isportatiar  Ai^-Jinistratian  OCA)  used  hereafter 

interc^^igeably . 

"Gra.-ite€"  nea.is  any  entity  that  receives  federal  financial  assistance 
frcr  UMTA  for  the  dccarplis^rent  of  the  Project.    The  tenn  "Grantee" 
includes  amy  entity  or  orgamization  to  v^iich  federal  fu.Tds  have  been 
passed  through  for  the  acoar^lishitient  of  the  Project. 

"Guidelir^s"  irean  the  rost  recently  dated  docixient  which  sets 
forth  procedures  designed  to  assist  the  Grantee  in  performing 
the  obligations  ijivosed  by  the  Grant. 
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"Project"  means  the  task  or  »et  of  tasks  prwided  far  in  the  Project 
bu3get  which  the  Grantee  undertakes  to  perfom  jw^uant  to  the 
Agreanent  with  IMEA.    It  includes  all  of  the  artirities  to  be 
perfomad  by  the  Grantee  with  regard  to  its  urbaai  tnnsportatian 
porogran-,  pvirsuant  to  this  Grant  AgreaT«it  v#uch  ectivities  are  not 
-  -  otherwise  specifically  pnTvided  for  in  the  Grant. 

"Project  Budget"  means  the  nost  recently  dated  statanent,  approved 
by  of  the  estijratad  total  cost  of  the  Project,  the  itans  to 

be  deducted  frcr  such  total  in  oarxJer  to  calculate  the  estimated  r>et 
project  cost,  the  mawijair.  amount  of  the  federal  grant  for  which  the 
Grar.tae  is  currently  eligible,  the  specific  itaK  (inclining  oontir^encies 
and  relocation)  for  which  the  total  may  be  spent,  the  estimated 
oost  of  each  of  such  items,  and  the  naximr,  moat,  of  federal  funis 
v^-ic-h  may  be  disbursed  in  an^'  fiscal  year. 

"Secretary'"  means  Searetar^-  of  the  Departjrent  of  ftansportaticn  or 
his  duly  authorized  designee. 

Se~ia-.  102.    Acccrplis.*TTe.nt  of  the  Project. 

(=     Gerieral  Regoirenents .    The  Grantee  shall  cannence,  carr>'  or,  ani 
ccrrzlete  the  Project  with  all  practicable  dispati±,  in  a  sourd, 
eooncrical,  and  efficie.nt  ira-iner,  and  in  acoordaaoe  with  the  provisions 
hereof,  the  Application,  and  aiil  applicable  laws  regulations. 

(f    Pursuar.t  to  Federal,  State,  and  Local  I^-.    In  perforra,nce  of  its 
obligatiar.s  ixirs-aa.nt  to  this  Grant  Agreenait,  tbe  GnLntee  ar^  its 
oor. tractors  shall  corply  with  all  applicable  prorisicns  of  Federal, 
State,  and  loc&l  law.    All  limits  or  sta.Tdards  set  forth  in  this 
Grar.t  Agree-^-.t  to  be  observed  in  the  perforrraice  of  the  Project 
are  iriniinj-.  req.iirenents ,  and  shall  not  affect  the  application  of 
more  restrictive  State  or  local  sta.ndards  for  the  perfoimanoe  of 
the  Project;  Provided,  however,  in  its  procuraient  actions  pursuant 
tc  the  Project,  the  Grantee  shall  not  give  an^'  preferenoe  to  or 
discririiriate  against  goods  and  services  produoed  or  manufactured  in 
ar.y  ooantry,  StJte,  or  other  geographical  area  aoaept  as  pro^'ided 
ir.  Se-tior,  112  belcyc.    The  Grantee  agrees  further  that  notvithstandinr 
the  reajirene-nts  in  Section  112,  no  federal  funk  shall  be  used  to 
s-jpport  procarenents  utilizing  exclusionar;i'  or  discriminatori' 
specifications,  nor  shall  federal  fu-ids  be  used  fix  the  paynent  of 
ordinary  govemrent^  or  nonproject  operating  expenses. 

(c)    Funds  of  the  Grantee.    The  Grantee  shall  initiate  and  prosecute  to 
ocrpletior.  all  proceedings  necessary  to  enable  tte  Grantee  to  provide 
its  share  of  the  Project  oosts  at  or  prior  to  tte  time  that  svch 
fands  aire  needed  to  meet  Project  oosts. 
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(d)    Sutirission  of  Prooeedings,  Ccartract  and  Ott^  Docirents.  Ihe 

Grantee  shall  wuhrit  to  the  GcA'crment  mx±i  data,  reports,  records, 
cmtxac-ts  and  other  dbcorients  relating  to  the  Project  as  the  Gcvem- 
_  qpnt  may  require.    The  Grantee  shall  retain  ij^tact,  for  three  years 
follo'i.ig  Project  close-out,  all  Project  docui^nts,  fir»anciAl 
records ,  a.'v^  supporting  docunents . 

i^-    Charijed  Ccnditions  Affecting  Perf onra-ice .    Ihe  Grjuitee  shall  iitmBdi- 
ate.y  notify-  UKIA  of  any  change  in  ccnditions  or  local  lav.-,  or  of 
a.-.y  othaz  e^-ent,  which  may  significantly  affect  its  ability  to 
perforr  the  Project  in  accordanoe  with  the  provisions  of  this 
Qrar.-.  Agreernent. 

(f '    Nc  Gov'ernner.t  Obligaticris  to  "Ihird  Parties.    The  QcverrfTent  shall 
not  be  subject  tn  arr^-  rtiMai^t  irrte.  pr  I  i       1  ^  t  ies  by  OOritractors 
of  the  Grantee  or  their  subcontractors  or  any  other  person  not 
a  part%'  to  thas  Grant  Agreement  in  connBction  with  the  performance 
of  this  Project  without  its  specific  ocnseit  and  notwithstanding 
its  concorrence  in  or  approval  of  the  award  of  any  contract  or  sub- 
ocr.trart  or  the  solicitatian  thereof. 

Sertia-.  1C3.    The  Project  Budget.    A  Project  Budget  shall  be  prepared  and 
r^ir.tamed  by  the  Grantee.    The  Grantee  s.hall  carr,'  out  the  Project  an3 
s'--=ll  i.nrur  obligations  against  and  make  disbursernents  of  Project  Funds 
orly  IT.  oar.forr-j.ty  with  the  latest  approved  budget  for  the  Project.  The 
Prefect  B-.idget  ma,  be  rev*isec  frcr  time  to  tiat,  in  accordance  with 
r^-.  S-iaelmes. 

Sectia-.  ICw.    Accaa.-.ting  Records. 

(a     Pro:)&ct  Accounts.    The  Grantee  shall  establish  and  maintain  as  a 

separate  set  of  accoants,  or  within  the  franesork  of  an  established 
acoaunting  systerr.,  acoounts  for  the  Project  in  the  ma.Tner  consistent 
wi-:.':  Office  of  ftenaqenent  and  Budget  (O*)  Circular  A-102  .  as  ane.nded,  or 
-.-lie,  as  approriate. 

it     P-TTCs  Received  or  Made  Available  for  the  Project.    In  aooordance  with  the 
prcr.-isions  of  Circular  A-102  as  amended,  or  A-110,  as  appropriate,  the 
Gra.-.te€  shall  record  in  the  Project  toxunt,  and  deposit  in  a  bank 
or  trust  ocrrpany  which  is  a  menber  of  the  Federal  Deposit  Insurance 
Corporation,  all  Project  payments  received  by  it  frcm  the  Government 
pursuant  to  this  Grant  Agreement  a«3  all  cjther  funds  provided  for, 
accruing  to,  or  otherwise  received  on  account  of  the  Project, 
("Project  Funds") .    Any  balances  exceeding  the  FDIC  coverage  nust 
be  oollateradly  secured  &s  provided  in  12  U.S.C.  S  265  and  iirplenenting 
regulation  or  in  applicable  IMEA  prooedkares.    A  separate  bank 
account  nay  be  required  when  drawdcwns  are  made  by  letter  of 
credit.  " 
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(c)    Allowable  Cost^.    Expenditures  made  by  the  GSrantee  s>ml11  be  reiirv- 
bursable  as  allO'^le  costs  to  the  extea^t  that  ti«y  meet  all  of  tt^ 
requiraner.ts  set  forth  below.    Thei*  mst: 

"  -      (1)  be  made  in  oonfarrnanoe  with  the  Project  Descrip'tian  and 
the  Project  Budget  and  all  other  provisions  of  this  Agreerent; 

(21  be  necessar,'  in  order  to  aooorplish  the  Project; 

(3>  be  reasonable  in  anount  for  the  goods  or  services  purchased; 

(4;  be  actual  net  costs  to  the  Grantee  (i.e.,  the  price  paid 
r^nus  any  refunds,  rebates,  or  other  itar£  of  value  received  br>' 
the  Grantee  that  have  the  effect  of  reducing  the  cost  actually 

incurred} ; 

(5;  be  incurred  (and  be  for  work  perfonnad)  aifter  the  date 

cf  the  Gcant  apriicaticr.  luhratted  to  UKUk,  unless  specific  authorization 
frcr  'jrHP.  tc  the  contrary-  is  received. 

(6    ir.  the  case  of  States,  be  in  conforranoe  with  the  standards 
izr  all>>''abdlir}'  of  costs  set  forth  in  Federal  ?te.-iagaTent  Circular 
(P-C  74-4  and  with  any  guidelLnes  or  regulatiais  issued  by  IKEA;  in 
the  case  of  Projects  wit.h  educational  institutions,  the  standards 
for  allowability'  of  costs  set  forth  in  Office  of  hfa.nagene.nt  and 
B-jdget  (CtB)  Circular  A~21  Re'.'ised,  rather  than  the  sta.ndards  of 
FM:'74-4,  shall  apply; 

(7)  be  satisfactorily  documanted ;  and 

(B)  be  treated  unifonrJly  a.'^  consistently  under  accounting 
principles  and  procedures  approved  or  prescribed  by  IJKEA  for 
the  Grantee;  a.nd  those  approved  or  prescribed  by  the  CSrantee  for 
its  contractors. 

(d;    Doc-jna-tation  of  Project  Costs.    All  cDSi:s  charged  to  the  Project, 
inclucinc  any  approvec  services  contributed  by  the  Gtrantse  or 
others,  .s.hall  be  yupported  by  properly  executed  payrolls,  tiine 
records,  invoices,  ccntracts,  or  vouchers  evidencing  in  detail 
the  nature  and  propriety'  of  the  charges. 

(e)    Checks,  Orders,  and  Vouchers.    Any  checR  or  order  drawn  b^'  the 
Grantee  with  respect  to  any  iten  that  is  or  will  be  charge^lble 
against  the  Project  Account  will  be  drawn  only  in  accordance  with 
a  properly  signed  voucher  then  on  file  in  the  office  of  the  Grantee 
statir»3  in  proper  detail  the  purpose  for  which  such  check  or  order 
is  drawn.    All  checks,  payrolls,  invoices,  contracts,  vcxichers, 
orders,  or  other 'accounting  documents  pertaining  in  v*K)le  or  in 
part  to  the  Project  sha.ll  be  clearly  identified,  readily  accessible, 
ard,  to  the  extent  feasible,  kept  separate  and  apart  fror  all  other 
such  dociments. 
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(f)    Audit  and  Inspection.    The  Grantee  shcd.1  permit,  and  shall 
recfoire  its  cxDntractors  to  pemit,  the  Secretary  and  the 
Ccrptroller  General  of  the  United  States,  or  any  of  their 
duly  authorized  representatives  to  inspect  all  vork, 
materials,  payrolls,  and  other  data  and  records  with  regard 
-  •       to  the  Project,  and  to  audit  the  books,  records,  and  accounts 
of  the  Grantee  and  its  contractors  with  regard  to  the  Project. 
Grantees  that  are  State  or  local  governments  or  Indian  tribal, 
government?  shall  be  responsible  for  meeting  the  audit  require- 
ments of  CMB  Circular  A-102,  Attachment  P,  or  any  revision  or 
SL^jplement  thereto.    UMIA  also  may  require  the  Grantee  to 
furnish  at  any  time  prior  to  close-out  of  the  Project,  audit 
reports  prepared  in  acoordanoe  with  generally  accepted  accounting 
principles. 

Section  105.    Requisitions  and  Payments. 

(a)  Requests  for  Payment  by  the  Grantee.    I^e  Grantee  nay  make  requests 
for  payment  of  the  federal  share  of  allowable  oosts,  and  LMEA  will 
honor  such  requests  in  the  manner  set  forth  in  this  section.  Payments 
made  to  Grantees  must  ocrply  with  31  C.F.R.  Part  205.    In  order  to 
receive  federal  grant  payments,  the  Grantee  must: 

(1)  ccnpletely  execute  eind  sutmit  to  IMEA  the  infonration 
req-aired  by  Standard  Fonn  270: 

(2)  sutmit  to  LMCA  an  explanation  of  the  purposes  for  v^ich 
costs  have  beeri  incurred  to  date  or  aire  reasonably  expected  to  be 
incurred  within  the  requisition  period  (not  more  than  30  days  after 
the  date  of  sutmission) ; 

(3)  daronstrate  or  certify  that  it  has  supplied  local  funds 
adequate,  when  ocnfcined  with  the  federal  payments,  to  cover  all 
costs  to  be  incurred  to  the  end  of  the  requisition  period; 

(4)  have  subnitted  to  UMEA  all  financial  and  progress  reports 
required  to  date  under  this  Agreement;  e»nd 

(5)  identify  the  source (s)  of  financial  assistance  provided 
under  this  Project  frcm  v*iich  the  payment  is  to  be  derived. 

(b)  Payment  hy  the  GoverrDent.    Upon  receipt  of  the  requisition  and  the 
acocrrpanying  information  in  satisfactory  form,  the  Government  will 
process  the  requisition  if  the  Grantee  is  ocnplying  with  its 
obligations  pursuant  to  the  Grant  Agreerent,  has  satisfied  UMEA 

of  its  need  for  the  federal  funds  requested  during  the  requisition 
period,  and  is  making  adequate  progress  tcwards  the  timely  ocrpletion 
of  the  project.    If  all  of  these  circunstances  are  found  to  exist. 
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the  GovemTEnt  will  reiinburse  apparent  allowable  costs  inairred  (or 
to  be  uncurred  during  the  requisition  period)  by  the  Grantee  up 
to  the  majoimin  amount  of  the  federal  grant  payable  through  the 
fiscal  year  in  which  the  requisition  is  sutmitted  as  stated  in  the 
_  Prelect  Budget.    Hcvever,  reijntxirsefnent  of  any  cost  pursuant 
tc  this  aectior,  shall  not  ocnstitute  a  final  determij^tior  by  the 
Gcfv'erTTTient  of  the  allowability  of  »u±  cost  anJ  ahall  not  ocnsUtute 
a  waiver  of  an^-  violation  of  the  teaans  of  this  (k^t  AgrBerent 
ocrr.ittac  b^-  the  Grantae.    The  Govexment  will  nake  a  fijial  deteimination 
as  to  allcv-abilit^-  only  after  final  audit  of  the  Project  has  been 
OQ.'xiac-Led. 


Lr.  the  ev-er-t  that  1>CA  deten-ines  t^t  the  Grantee  is  not  currently 

eligible  to  receive  any  or  all  of  the  federal  fu^is  reqjestad,  it 

shall  prcTirtly  notify-  the  Grantee  stating  the  reasons  for  such 
detenrinatior. . 


(c)    Disallcxaad  Qpsts .    In  detejouining  the  amount  of  the  Grant,  IfCA 
will  exclude  all  Project  costs  incurred  by  the  Grantae  prior  to 
the  date  of  this  Grant  Agreerent,  or  prior  to  tte  date  of  the  apprcrved 
hudget  for  the  Project,  whichever  is  earlier  unless  an  authorized 
represeTitative  of  UKUk  advises  in  writir^g  to  tJ^  ocntrary,  or  as 
any  costs  incjrred  bj-  the  Grantae  which  are  not  provided  for  in  the 
latest  appr^rvad  budget  for  the  Project;  and  any  costs  attributable 
to  goods  or  ser\'ioes  reoeived  under  a  ocrtract  or  other  arrangaient 
whicr.  has  not  beer,  concarred  in  or  approved  in  writing  bi'  IKEA. 
Exc«pticns  to  the  above  stataner.t  on  disallowed  costs  are  contained 
ir.  writter.  g-jida.ioe  frcr.  llCk. 

Letter  of  Credit.    Should  a  letter  of  credit  be  iss-jed  to  the  Grantee, 
tHe"  fclicva.Tg  terns  and  ccnditions  in  oonforrrance  with  31  C.F.R. 
Part  205,  are  applicable: 

(1)  the  Grantee  sh^dl  initiate  cash  drawdowns  only  when  actually 
needaf  for  Project  disburserent. 

(2)  the  Grantee  shall  report  its  cash  disburserents  and  balances 
in  a  tijnely  ma.nner  as  required  by  the  Goverrrent . 

(3)  the  Greintee  shall  provide  for  effective  control  anf 
acoCTintabilit^'  for  all  Project  funds  in  accordance  with  requirenents 
and  procedures  issued  by  the  Govemnent  for  use  of  the  letter  of 
credit. 


(4)  the  Grantee  shall  iiifose  on  any  subgrantee  authorized  to 
draw  dcwn  under  the  Grantee's  letter  of  credit  all  the  rfiouirf^r^ts 
of  Secticn  105(d)  (1)  (2)  ami  (3)  above  as  applicable. 

(5)  should  the  Grantee  fail  to  adhere  to  the  requirerents  of 
Section  105(d)  (1)  (2)  (3)  and  (4)  above,  the  Govenrrent  may 
revoke  the  unobligated  portion  of  the  letter  of  credit. 


6 


UMTA  C  5100. lA 

•  '  )  !  n  1981 


Appendix  3 
Page  35 


(6)    Section  105  (a)   (b)  and  (c)  above  ranain  effective  to 
the  extent  that  they  do  not  conflict  with  the  provisions  of 
section  105 (d) . 

(e)    Interest  on  Late  Payments.    Upon  notice  by  IMTA  to  the  Grantee  of 
specific  amounts  due  the  Goverment,  the  Grantee  shall  prcrptly 
rerdt  any  excess  payment  of  arounts  or  disallowed  costs  to  IKEA. 
Interest  may  be  assessed  frcn  the  time  of  notice  and  charged  for 
any  amounts  due  to  the  Govemnent  that  eire  not  paid  as  set  forth 
in  the  Treasury'  Fiscal  Requirements  Manual. 

Section  106.    Right  of  Goverment  to  Terminate.    Upon  written  notice  to 
the  Grantee,  the  Government  reserves  the  right  to  suspend  or  terminate 
all  or  F>art  of  the  financial  assistance  provided  herein  if  the  Grantee 
is,  or  has  been,  in  violation  of  the  terms  of  this  Grant  Agreement  or 
if  UNfIA  determines  that  the  purpose  of  the  Act  would  not  be  adequately 
served  by  continuation  of  federal  financial  assistance  for  the  Project. 
Any  failure  to  make  progress  or  other  violation  of  the  Graunt  Agreement 
whid-i  significantly  endangers  substantial  performance  of  the  Project 
within  a  reasonable  time  shall  be  deemed  to  be  a  violation  of  the  terms 
of  this  Grant  Agreement.    Termination  of  any  part  of  the  financial 
assistance  will  not  invalidate  obligations  properly  incurred  b^'  the 
Grantee  and  concurred  in  b^'  UMTA  prior  to  the  date  of  termination,  to 
the  extent  they  are  noncancellable.    The  acceptance  of  a  remittance  br,' 
the  Govemnant  of  any  or  all  Project  Funds  previously  received  by  the 
Grar.tee  or  the  closing  out  of  federal  financieil  participation  in  the 
Project  shall  not  constitute  a  waiver  of  any  claim  v^ich  the  Government 
may  otherv-ise  have  arising  out  of  this  Grant  Agreement. 

Section  lOT.    Project  Ccrpletion,  Settlement  and  Close-out.    Upon  successful 
ccrpletion  of  the  Project  or  upon  terminatXon  b^-  UMTA,  the  Grantee  shall , 
within  90  days  of  the  ccrpletion  date  of  the  Project,  sutriit  a  final 
Financial  Status  Report  (Standard  Form  269)  ,  a  certification  or  surrmary 
of  Project  expenses.    The  Grantee  in  accordance  with  procedures  provided 
by-  UNTTA,  will  perform  a  final  audit  of  the  Project  to  determine  the 
allcwabiliti'  of  costs  incurred,  and  will  mcike  settlement  of  the  federal 
grant  described  in  Part  I  of  this  Grant  Agreement.    Project  close-out 
occurs  when  UMTA  notifies  the  Grantee  and  forwards  the  final  grant  payment 
or  wherj  an  appropriate  refund  of  federal  grant  funds  has  been  received  frcm 
the  Grantee  and  acknowledges  by  UMTA.    Closeout  shall  not  invalidate  any 
continuing  obligations  inposed  on  the  Grantee  by  this  Grant  Agreement  or 
contained  in  the  final  notification  or  acknowledgment  frcm  UhfEA. 

Section  108.    Contracts  of  the  Grantee.    The  Grantee  shall  not  execute 
any  lease,  pledge,  mortgage,  lien,  or other  contract  touching  or  ciffecting 
Project  facilities  or  equipment,    nor  shall  it  obligate  itself  in  any 
other  manner,  with  any  third  p>arty  with  respect  to  the  Project,  unless 
such  lease,  pledge,  mortgage,  lien,  contract,  or  other  obligation  is 
either  iji  conformance  with  the  standards  of  IMEA's  Guidelines  or  is 
otherwise  expressly  authorized  in  writing  by  DOT;  nor  shall  the  Grantee 
or  any  organization  that  obtains  facilities  or  equipment  through  this 
Grant,  by  any  act  or  emission  of  any  kind,  inpaix  its  continuing  oontrol 
over  the  use  of  Project  facilities  or  equiprvent.    If  UMEA  has  made  payments 
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to  the  Grantee  in  excjess  of  the  total  arount  of  such  federal  eissistance, 
the  Grantee  shall  pjxrptly  ranit  to  \M£A  such  excess  and  interest  as  may 
be  required  b^-  Section  105(e). 

Section  109.    Kestricticans ,  Prohibitions,  Cbntrols,  yd  Labor  Previsions. 

(a)    Eq-ial  R^lcr^-ment  Opportunity.    In  oomectioTi  %rith  the  carryirig  out 
of  The  Project,  the  Grantee  shall  not  discriinij^te  against  any 
«i:loi'ee  or  applicant  for  erployment  because  of  race,  color,  »ge, 
creei,  sex,  or  natior.al  origin.    Ttte  Grants  shall  take  affixnative 
act^ar.  to  ensrore  that  applicants  are  anployed,  and  th^at  wiployees 
are  tj-eatad  during  erplcvment,  withaut  regard  to  their  race,  color, 
relician,  sex,  age  or  national  origin.    Such  actior  shall  incluae, 
but  no;  be  liritad  to,  the  following:    erployment,  uragriding,  daxTtiixi 
or  transfer,  r&cr-jitnent  or  recruitnent  ad-^'ertisir^g ,  layoff  or 
t^rrjLnation;  rates  of  pay  or  other  forms  of  ocrrpensatian;  and 
selecticr,  for  training,  including  apprentices-hip.    The  Grantee 
shall  insert  the  foregoing  prt7.'isicr  Cmodified  crdy  to  ahow  the 
particular  contractual  relationship)  in  all  of  its  contracts 
in  oannectior  with  the  dervelopnent  or  operation  of  the  Project, 
except  oor.tracts  for  standard  ccmercial  m^lies  or  rav  materials 
of  th^s  Grant  Agreement,  and  shall  regaire  all  mx±.  contractors  to 
insert  a  sirilar  prtA'ision  in  all  suboon tracts ,  except  subocntracts 
for  sta-xiarc  comerical  s^^lies  or  raw  iMterials. 

If,  as  a  condition  of  assistance,  the  Grantee  has  sutnitted,  and 
the  Govermant  has  approved,  an  egoal  erployment  opportunity'  prograiT. 
thiat  the  Grantee  agrees  to  carry-  out,  such  ptrograr.  is  iicorporated 
into  this  Grant  Agrearent  by  reference.    Such  prograr.  shall  be  treated 
as  a  contractual  obligation;  and  fadlure  to  carry  out  the  terms 
of  that  ec^:  enployment  opportunity  prograr.  shall  be  treated  as  a 
violation  of  this  Grant  Agreenent.    Upon  notification  to  the  Grantee 
of  its  failure  to  carry  out  the  approved  program-.,  the  Gcvenrent 
will  iirpose  such  reredies  as  it  iray  deer  appropriate,  which  remedies 
may  include  terrination  of  the  Grant  Agreerent  as  ptxyvided  in  Section  106 
of  this  Grant  Agreerent  or  other  measures  that  may  affect  the  ability 
of  the  Grantee  to  obtain  future  fiivtncial  assistance  under  the  Urbiin 
Mass  Transportation  Act  of  1964,  as  amended,  or  the  Federal -Aid 
Highway  Act  of  1973,  as  airended. 

MiKcrit.-^  ar.-  H'j"7^>:'e  Business  Enterrrise. 

(I)  M3E  Obligation.     The  Grar.tee  and  its  coyxtrvLctors  agree  tc 
ensxrc  t>iat  nincritv  business  enterprises  as  defined  in  49  C.F.F.  Part 
21  'r^Vt   the  maxinrjT"  opportunitu  to  participate  in  the  performance  of 
ccKtrzcts  and  subcay.tracts  fiyianced  in  whole  or  in  part  with  federal 
funds  provided  under  this  kgreen^em.     In  this  regard  all  Grantees,  recipients, 
and  contractors  shall  take  all  necessary  and  reasonable  steps  in  accordance 
with  49  C.F.E.  Part  23  to  ensure  that  minori-ty  business  enterprises  have 
the  rnarinrur.  opportunity  to  compete  for  and  perforrr,  contracts.  Grantees, 
recipients  and  their  contractors  shall  not  discriminate  on  the  basis  of  race, 
color,  national  origin  or  sex  in  the  award  and  performance  of  DOT-assisted 
contracts . 
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(L)    If  as  a  conditioK  of  assistanae  the  Grantee  has  Bubnritted  and 
z'-.c  Der'zrzyieKt  hzs  approved  a  minoriti^  business  enterprise  affirmative 
aczicK  proprar.  which  the  Grantee  agrees  to  carry  out,  this  prograr'.  is 
incorporated  into  this  financial  assistance  agreement  by  reference. 
This  proprar  shall  he  treated  as  a  legal  obligation  and  failure  to  carry 
out  its  ter^is  shall  be  treated  as  a  violation  of  this  financial  assistance 
vgTee'^.eKZ .     Upor  notification  to  the  Grantee  of  its  failure  to  carry 
out  the  approved  prograr.,  the  Departnent  shall  impose  such  sanations  as 
r.:'-::'  i\  4r  C.F.f:.  Parz  23,  S'ubpart  E,  which  sanctions  may  include 
trr-  '■■\s'icK  of  the  Agree'r.ey.t  or  other  measures  th^t  ma'^  affect  the 
cf  the  Grer'.zee  to  oltzir.  future  DOT  finariciaZ  assistance . 


(3)  The  Ci-antee  shall  advise  each  subgrantee, recipient,  contractor,  and 
subcontractor  that  failure  to  carr>'  out  the  requirtanents  set  forth  in 
23.43(a)  shall  constitute  a  breach  of  contract  ard,  after  the  notification 

of  the  Etep>art3Tient ,  may  result  in  terrrdnation  of  the  i^reenent  or  contract 
by  the  Grantee  or  such  remedy  as  the  Garantee  deans  appropriate. 

(4)  Grantees  shall  take  action  oonceming  lessees  cis  follows: 

(A)  Grantees  shall  not  exclude  MBE's  fron  participation  in 
business  opportunities  by  entering  into  long-term,  exclusive  agreements 
witr.  non-MBE's  for  operation  of  major  transportation-related  activities 
for  the  provision  of  goods  and  services  to  the  facilitr^'  or  to  the  public 
or.  the  facility'. 

(B)  Grantees  required  to  sutmit  affirnBtive  action  programs 
under  section  23.41(a) (2)  or  (a) (3)  that  have  business  opportunities  for 
lessees  shall  submit  to  the  Department  for  approval  with  their  programs 
overall  goals  for  the  participation  as  lessees  of  firms  cwned  amd  controlled 
b)'  minorities  and  firms  cwned  and  controlled  tr^'  wcmen.    These  goals 

shall  be  for  a  specified  period  of  time  cind  shall  be  based  on  the  factors 
listed  in  section  23.45(g) (5).    Grantees  shall  review  these  goals  at 
least  annually,  and  whenever  the  goals  expire.    The  review  shall  eUTalyze 
projected  versus  actual  MHE  participation  during  the  period  covered  by 
the  reviev^-  and  any  changes  in  factual  circumstances  affecting  the  selection 
of  goals.    Follo^^'ing  each  review,  the  Grantee  shall  suhmit  n&v  overall 
goals  to  the  Departinent  for  approval.    Grcintees  that  fail  to  meet 
their  goals  for  MBE  lessees  shall  demonstrate  to  the  Department  in 
writing  that  they  made  reasonable  efforts  to  meet  the  goals. 

(C)  Except  as  provided  in  this  section.  Grantees  are  required 
to  include  lessees  in  their  affirmative  action  programs.    Lessees  themselves 
are  not  subject  to  the  requiranents  of  this  Part,  except  for  the  obligation 
of  section  23.7  to  avoid  discrimination  against  MBE's. 

(5)  Hie  Grantee  agrees  to  include  the  clauses  in  Subsection  (1) 
and  (2)  of  Section  109(b)  above  in  all  subsequent  agreements  between  the 
Grantee  and  any  subgrantee  or  recipient  and  in  all  subsequent  DOT-assisted 
contracts  between  the  Grantee  or  subgrantee  and  any  third  peiry  contractor. 
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icj    Title  VI  Civil  Rights  Rights  Act  of  1964.    Ttie  C3rantee  will  oanply  arx3 

will  assure  the  cmpliance  tr,'  recipients,  contractors  and  subcontractors  uncter 
this  Project  with  all  the  requirenents  ojtposed  by  Title  VI  of  the 
Civil  Rights  Act  of  1964  (49  U.S.C.  S  2000d) ,  the  Itegulations  of 
_DCr  iss-jed  thereander,  49  C.F.R.  Part  21,  ard  the  Assurance  by  tte 
Grantee  pursuant  thereto. 

(c     Ocnpetition  in  Procurgnent.    I^e  Grantee  shall  ocrply  with  the 
Prco^enent  Standarns  requixenents  set  forth  in  Attachment  0  of 
QKE  Circular  A-102,  as  ainerded  or  A-110,  as  may  be  appropriate; 
and  with  any  si^jplenentary-  guidelines  or  regulations  as  may  be 
prcrrolgated  b.-  the  Governme:,t. 

{e     Pi^ds  for  Rolling  Stock  and  Buses.    In  accordance  with  recrulations 
and  guidelines  issued  by  UMIA,  the  Grantee  shall  itake  third  party 
oontract  awards  for  the  acquisition  of  rolling  stock,  including  buses, 
only  after  consideration  of  performanoe,  staitiardization,  and  life-cycle 
costs,  in  addition  to  the  consideration  of  initial  Cc^ital  costs. 
W!-)ere  necessary,  the  Secretary  will  assist  the  Grantee  in  making  such 
ex'aluations . 

(f     Et£acE.    The  Grantee  shall  maintain  a  written  oode  or  standarxis 
of  conduct  which  shall  goverr.  the  perforrranoe  of  their  officers, 
STplCT.'ees  or  agents  engaged  in  the  award  and  adrrinistration  of 
cor. tracts  sv^ported  b^^  federal  funds.    No  erployee,  officer  or 
agent  of  the  Grantee  shall  participate  in  the  selection,  or  in 
the  award  or  adrrinistration  of  a  contract  supported  by  federal 
f'unds  if  a  conflict  of  interest,  real  or  apparent,  would  be  involved. 
Such  a  conflict  WDuld  arise  when: 

1.  the  arplo^'ee,  officer  or  agent; 

2.  any  member  of  his  ijrmediate  family; 

3.  his  or  her  partner;  or 

4.  an  organization  which  arploys,  or  is  about  to  aiploi', 
any  of  the  abov'e 

has  a  financial  or  other  interest  in  the  fim  selected  for  award. 
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Itie  Grantee's  offxoeis,  erployees  or   aqents  ghall  neither  w^licit 
rvDr  accept  gratuities,  favors  or  anything  of  ircnetary  value  fron 
_  QpTitra-tors ,  potential  ocxitractors,  or  parties  to  subagreanents . 

The  Grar.tee  iray  set  minimLir:  rules  where  the  financi&l  interest 
IS  net  s'abstar.tial  or  the  gift  is  an  unsolicited  iter,  of  ncfnin£Q 
ir.tr risir  value. 

Tc  the  extent  oftrrrittjed  b^'  State  or  local  law  or  reg-jlaticrs,  such 
standards  of  oonducrt  Shall  provide  fo:  penalties,  sanctions,  or 
ot-ier  disciplinary'  actions  for  violatians  of  such  standards  bi' 
tne  Gra.ttee's  officers,  en^loyees  or  agents,  or  b^-  oontractors 
or  their  age.-;ts. 

(-     Interest  of  Mgnbers  of  or  Delegates  to  Cbngress.    No  inatiber  of  or 
deTegate  to  the  Congress  of  the  United  States  shall  be  adriitted 
tc  any  s-We  or  part  of  this  Grant  Agreenent  or  to  any  benefit 
ariEinc  therefra:.. 

5er*.icr.  li:.    E^viraTrental ,  Resaorce,   Enercr,-  Protection.  &rd  rnn^yrvatin-. 
Rec--La-enent= . 

i  c     Co-r".  lance  wi th  Environnental  Standards .    The  Grantee  shall  ocnply 
vTt5.  IrTe  "prCTv^isions  of  the  Clean  Air  Act,  as  ar>ended  (42  U.S.C. 
§  1£:~  et  sec.) ;  the  Federal  Water  Pollution  Control  Act,  as 
a.-ended  (33  U.S.C.  §  1251  et  sec.);  and  iirplecnentinc  regulations, 
ir.  t-ne  facilities  which  aure  involved  in  the  Project  for  v*uch 
feceral  assistance  is  given.    The  Grantee  shall  ensure  that  the 
far.iities  under  ownership,  lease  or  supervision,  v*iether  directly 
or  under  countract,  that  shall  be  utilized  in  the  acocnplishrtent  of 
the  Prc]ect  are  not  listed  on  the  EPA's  List  of  Violating  Facilities. 
Cor. tracts,  subcontracts,  and  subgrants  of  ancunts  in  exoess  of 
S1D:,000  shall  ccntain  a  provision  v^ich  requires  ocnpliance  with 
all  aoolicable  sta.ndards,  orders,  or  requirenants  issued  under 
Sectio.-.  306  of  the  Clean  Air  Act  (42  U.S.C.  1857(h)),  Section  508 
cf  tr,e  Clean  Water  Act  (33  U.S.C.  1368),  Executive  Order  No.  11738, 
and  Er.vironnantal  Protection  Aganc^-  (EPA)  regulations  (40  C.F.R. 
Fart  15) .    The  Grantee  ard  any  third-party  oontractor  thereof 
sr.all  be  responsible  for  reporting  any  violations  to  UMTA  and  to 
the  EPA  Assistant  Aaministrator  for  Enforcement.    In  additon,  the 
Grantee  shall  notify  UMTA  of  the  receipt  of  any  ocrmunication 
frcr  the  Director  of  the  EPA  Office  of  Federal  Activities  indicating 
that  a  facility-  to  be  utilized  in  the  Project  is  under  consideration 
for  listing  in  EPA. 

(b)    Air  Pollution.    No  facilities  or  equipnent  shall  be  acquired,  oonstrxictad, 
or  ijnproved  as  a  fiart  of  the  Project  unless  thf  Grantee  obtains  satis- 
factory assurances  that  they  are  (or  will  be)  designed  and  equipped 
to  limit  air  pollution  in  accordance  with  afplicable  federal  standards. 
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Use  of  Public  Lands.    No  publicly  owned  larxJ  Iran  a  park,  recreation 
airea,  or  wildlife  and  waterft3wl  refuge  of  national,  State,  or  local 
Bignificanoe  as  determined  by  the  Federal,  State  or  local  officials 
having  jurisdiction  thereof,  or  any  land  fron  an  historic  site  of 
national,  State,  or  local  significance  as  so  detennined  by  such 
officials  may  be  used  for  the  Project  without  the  prior  concurrence 
of  DOT. 

Historic  Preservation.    Ttie  Grantee  shall  assist  IMIA  in  its  oarpliance 
with,  SectioTi  106  of  the  Natioral  Historic  Preservaticn  Act  of  1966, 
as  anerxled  {16  U.S.C.  470),  E>cecutive  Order  No.  11593,  arxS  the 
Archeclogica.1  a^d  Historic  Preservaticn  Act  of  1966  (16  U.S.C.  469a~l 
et  sec.)  bi'  (a)  consulting  with  the  State  Historic  Preservation 
Officer  on  the  conduct  of  investigations,  as  necessary,  to  identify 
properties  listed  in  or  eligible  for  inclusion  in  the  National 
Reel  star  of  Historic  Places  that  are  subject  to  diverse  effects  (see 
36  C.F.R.  Part  800.8)  by  the  activity,  and  notifying  UMTA  of  the 
existe.-ioe  of  any  suc±j  properties,  and  by  (b)  ocnplying  with  all 
req-iira-ia--ts  estiiblished  b^-  LMTA  to  avoid  or  itutigate  adverse  effects 
upor.  such  properties, 

Erie-srry  Coriservatig-..    T^e  Grantee  and  its  third  party  contractors 
shall  recogroze  rrarSator,'  sta.Tiards  and  policies  relating  to  energ\' 
efficiency-  v^dch  are  contained  in  the  State  energy  conservation 
pla.-.  iss-jed  in  ccrrrliaLnce  with  the  Ei^ergy  Policy'  anf  Caiservation 
Act   (F.L.  94-163) . 

lor.  111.    Carac  Preferance  -  Use  of  United  States-Fla=  Vessels. 

— — «  . — .  :  ,  —  — — ■—  —  " 

46  U.S.C.  S  1241  provides  in  pertinent  part  as  follows: 

(b)  (1)  Whenever  the  United  States  shall  procure,  contract  for, 
or  otherwise  obtain  for  its  CT*n  acoount,  or  shall  furnish  to  or 
for  the  account  of  any  foreign  nation  without  parovision  for  reim- 
biirsener.t,  a.ny  eq-oiprent,  inaterials,  or  ccnfTcdities,  within  or 
without  the  United  States,  or  shall  advance  funds  or  credits  or 
guarantee  the  convertibility  of  foreign  currencies  in  ccnnection 
witr.  the  fumishinc  of  such  equipnent,  nBteriails,  or  ccriTTodities, 
the  appropriate  agency'  or  agencies  shall  take  such  steps  as  nay 
be  neoessar>'  and  practicaible  to  assure  that  at  least  50  per  centum 
of  Ute  gross  tonnage  of  such  equipnent,  n«terials,  or  oormodities 
(ccnputed  separately  for  dry  bulk  carriers,  dry  cargo  liners,  ana 
tankers)  ,  which  may  be  transported  on  privately  owned  United  States- 
flag  ocrrercial  vessels,  to  the  extent  such  vessels  are  availe±)le 
at  fair  and  reasonable  rates  for  United  States-flag  ocmnercial 
vessels,  in  such  manner  ais  will  insure  a  fair  and  reascuvJale 
participatian  of  United  States-flag  oommercial  vessels  in  such  cargoes 
by  geographic  iireas :  . . .  . 
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(b)    Pursuant  to  regulations  published  by  the  Secretary  of  Cotnerce  at 
46  C.F.R.  Part  381,  the  Grantee  agrees  to  iiisert  the  following 
_  clauses  in  all  cxintracts  let  by  the  Grantee  or  any  subgrantee 
\rder  which  equiprent,  materials  or  omiiudities  nay  be  transported 
b^-  ocear.  vessels  in  carrying  out  the  Project: 

s'^.zrzctOT  agrees  — 

7c  utilize  privztelu  crunei  United  States- flag  cormercial 
vessels  t:  ehic  at  least  SC  percer.t  of  the  gross  tonnage  (corrputed 
se-.  zr-zzcl^  for  dtr^  hu'.K  carriers,  dr\;  cargc  liners,  and  tankers) 
■y.: :'.\>e d ,  v'-^never  shipping  ani-  equipment,  materials,  or  co'^odities 
p^rs^c\z  z:  this  section,  tc  the  extent  such  vessels  are  available 
at  fair  and  reascnacle  rates  for  United  States- flag  cormerciaZ 
vesse  '.s. 

"L  .  Z:  fur^.ish  vithin  3C  daus  following  the  date  of  loading 
f:r  shiv-.ems  originating  vithin  the  United  States,  or  vithin  2i 
jzr'-.in:  da^s  fclli^sing  the  date  of  loading  for  shipment  originating 
:^zsidc  the  'Jnized  States,  a  legible  cop).  of  a  rated,  "on-board" 
c:'-r:rciz'.  ocez^:  bi'.'.-cf -lading  in  Ey.glish  for  each  shipment  cf 
ccr::  described  in  paragrpah  (2j  al  yve  tc  the  Grar.tee  (through 

cri-e  ccnxractcr  in  the  case  cf  subcontractor  bills-of-lading ) 
c.d  r:  the  Livisicr  cf  National  Cargc,  Office  of  Market  Develop- 
'•Maritime  Ad-.ini'straticK,  Washington,  L.C.     2DIZ:,  marked 
a-'rczr-lzte  identification  cf  the  "Prefect. 

'Z    Z:  inserz  the  subszance  cf  the  previsions  cf  this  clause 
i\  cll  s^ccnzracts  issued  pursuant  to  this  contract. 

Ser-Lior.  112.    B-J>-  Arerica. 

Pursuar.t  to  Section  401  of  the  Surface  Transportation  Assistance 

Art  of  197E,P.L.  95-599,  ^Jov.  6,  1978,  and  regulations  published  at 

49  C.F.R.  Part  660,  the  Grantee  agrees  that  if  the  total  oost  of  this 

Prefect  or  any  amandment  thereto  exceeds ?500, 000,  and  if  funds 

therefor  are  obligated  b^-  the  Government  after  Novanber  6,  1978, 

the  Grantee  shall  require  with  respect  to  any  third  parti'  oontract 

thereunder  that  exceeds  $500,000  that  only  such  umanufactured 

articles,  materials,  and  supplies  as  have  been  miried  or  produced 

in  the  United  States,  and  only  such  mariufactured  articles,  materials, 

and  supplies  as  have  been  manufactured  in  the  United  States  substantially 

all  frcjr.  articles,  naterials,  and  supplies  mined,  produced,  or  manuf acturec , 

as  the  case  may  be,  in  the  United  States,  will  be  used  in  such  Project, 

unless  a  waiver  of  these  provisions  is  granted. 

t 
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Upon  written  request  to  the  SecretAry,  the  Grantee  nay  request 
a  wsLLver  of  the  above  provisions.    Such  waiver  may  be  grantai  if 
_tt)e  SecretAr^'  determines: 

(1)  their  application  would  be  inconsistent  with  the  public 

interest ; 

(2)  in  the  case  of  acquisition  of  rolling  stock,  their  appli- 
catior,  would  res-jlt  in  unreasonable  cost  (after  grantir^  appropriate 
price  adjustna-^ts  to  dcmestic  products  based  on  that  portion  of 
Prc:>eci  oost  li3<Lely  to  be  returned  to  the  United  States  a«3  to 

the  States  in  the  form  of  tax  revenues)  ; 

(3)  supplies  of  the  class  or  kirid  to  be  used  in  the  manufacture 
of  articles,  materials,   supplies  are  not  mined,  produoed,  or 
manufactured  in  the  United  States  in  sufficient  ard  reasonably 
available  quantitj.es  and  of  a  satisfactory  quality;  or 

(4)  that  inclusion  of  danestic  naterial  will  increase  the 
cc=--  of  the  overall  Project  contract  b^-  more  than  10  per  oentum. 

Section  113.    Ccrpliance  with  Elderly  arrd  Ha-ndicap^ed  Regulations. 

The  Grantee  s-hall  insure  that  all  fixed  facility  oonstruction  or 
alteration  and  all  ne-«'  eq-oirnent  included  in  the  Project  will   ccnply  with 
applicable  rec-jlations  regardunc  Transportation  for  Elderly  and  Hi^>di- 
capped  Persar^,  set  forth  at  49  C.F.R.  ?art  27. 

Section  114.  Privac/. 

Should  the  Grantee  or  any  Subgrantee  or  any  Recipient  or  any  of  their 
third  party  contractors  or  any  erployees  thereof  administer  any  systan 
of  records  on  behalf  of  the  Goverrrient,  the  following  terms  and  conditions 
are  applicable. 

(a)  The  Grantee  agrees: 

(1)  to  ccrply  with  the  Privaq,-  Act  of  1974,  5  U.S.C. 

S  552a  (the  Act),  and  the  rules  and  regulations  issued  pursuant 
to  the  Act  when  performance  under  the  contract  involves  the 
design,  de-vrelopnent,  or  operation  of  any  systen  of  records 
on  individuals  to  be  operated  by  the  Grantee,  Subgrantee, 
its  contractors  or  errployees  to  acocrplish  a  Goverment 
function; 

(2)  to  notify  the  Goverment  when  the  Grantee  anticipates 
operating  a  s^^'sten  of  records  on  behalf  of  the  CSovemnent  in 
order  to  aoecrplish  the  requirements  of  this  Gramt  Agreerent, 
if  such  systari  oontains  information  about  individuaLLs  which 
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will  be  retrieved  by  the  individual's  nazne  or  other  identifier 
assigned  to  the  individual.    A  gystm  of  reoords  subject  to  the 
Art  nay  not  be  arployed  in  the  perfomance  of  this  Garant  Agree- 
nent  until  the  necessary  approval  and  publicatior  requiranents 
applicable  to  the  gyston  have  been  carried  out.    Ihe  Grantee 
agrees  to  correct,  maintain,  dissoninate,  and  use  such  records 
in  accordance  with  the  requirenents  of  the  Act,  and  to  oaiply 
with  all  applicable  requirenents  of  the  Act; 

(3)  to  include  the  Privacy  Act  Not  if  ica  tier  oontained  in 
this  Grant  Agreanent  in  ever^'  third  party  oon tract  solicitation 
and  in  ever^-  third  party  contract  when  the  perforrranoe  of 

work  under  the  proposed  third  party  contract  may  involve  the 
design,  development,  or  operation  of  a  syster.  of  records  on 
individuals  that  is  to  be  operated  under  the  ocntract  to 
acocrplish  a  Goverrment  function;  and 

(4)  to  include  this  clause,  including  this  paragraph, 
in  all  third  party  contracts  under  which  work  far  this  Grant 
Agreerient  or  which  msy  involve  the  design,  develcpnent ,  or 
opera tior.  of  such  a  s^'ster.  of  records  on  behalf  of  the  Govem- 

(b)  For  purposes  of  the  Privacy'  Act,  when  the  Grant  Agreanent 
involves  the  operatio".  of  a  systar  of  records  on  individuals 
to  acocrplish  a  Government  function,  the  Grantee,  third  parti' 
contractor  and  any  of  their  arplqyees  is  ocnsidered  to  be  an 
erplo;>'ee  of  the  Government  with  respect  to  the  Gcverrment 
function  ard  the  requirenents  of  the  Act,  including  the 
civil  and  criminaJ  penalties  for  violation  of  the  Act,  are 
applicable  except  that  the  criirdnal  penalties  shall  not  aj^ly 
with  regard  to  contracts  effective  prior  to  Septaiiber  27, 
1975.    In  additicn,  failure  to  ccrply  with  the  porovisicns  of 
the  Act  or  of  this  clause  will  nake  this  Agreanent  subject  to 
terrrination . 

(c)  The  terms  used  in  this  clause  have  the  follcvang  meanings: 

(1)  "Operation  of  a  systan  of  records"  means  perfonranoe 
of  any  of  the  activities  associated  with  meLintaining  the 
systa?  of  records  on  behidf  of  the  Gcverrment  including  the 
collection,  use  and  dissenination- of  records. 

(2)  "Record"  lasans  any  itan,  collection,  or  grouping 

of  information  about  an  individual  that  is  maintained  bv  the 
Grantee  on  behalf  of  the  Government,  including,  tut  not 
limited  to,  his  education,  financial  transactions,  medical 


15 


Appendix  3 

Page  44  UMTA  C  5100.  lA 

I  9  i  31 


history,  and  criminal  car  erployitient  history  and  that  ocntains 
his  name,  or  the  identifying  nurter,  ayiAol,  or  other 
identifying  particular  assigned  to  the  irdividual,  Buch  as 
a  finger  or  voice  print,  or  a  photograph. 

(3)  "Syster.  of  records"  on  individuals  means  a  group  of 
any  records  under  the  control  of  the  Grantee  on  behalf  of 
the  Government  frcm  which  inforrratior  is  retrieved  by  the  name 
of  the  individu2Q  or  b,'  scne  identifying  nixnber,  symbol,  or 
other  identifying  particular  assisgned  to  the  individual. 

Sectacr.  115.    Miscella.'veo'as . 

(a)  Bonus  or  Ccrrrdssian.    The  Grantee  warrants  that  it  has  not 
paid,  and  also  agrees  not  to  pay,  any  bcnus  or  oarmissian  for 
the  purpose  of  obtaining  an  approval  of  its  applicatior  for 
the  financial  assistance  hereunder. 

(b)  State  or  Territorial  Lav.    Anything  in  the  Grant  Agreerent  to 
the  contreir^'  rxDtv^ithstanding ,  nothing  in  the  Grant  Agreement 
s-hall  require  the  Grantee  to  observe  or  enforce  ocrpliance 
with  any  provision  thereof,  perfonr,  any  other  act  or  do  any 
other  thing  in  oantravention  of  any  applicable  State  or 
territorial  lav;  Provided,  That  if  any  of  the  provisions  of 
the  Grant  Agreanent  violate  any  afjplicable  State  or  territorial 
lat^•,  or  if  canpLiance  with  the  provisions  of  the  Grant  Agree- 
rrent  would  require  the  Grantee  to  violate  any  applicable  State 
or  territorial  law,  the  Grantee  will  at  once  notify  DOT 

in  writing  in  order  that  appropriate  changes  and  rncdifications 
rray  be  made  b^-  DOT  and  the  Grantee  to  the  end  that  the 
Grantee  may  proceed  as  soon  as  possible  with  the  Project. 

(c)  Severa^iilit:)'.    If  any  provision  of  this  Grant  Agreenent  is  held 
invalid,  the  ranainder  of  this  Grant  Agreerent  shall  not  be 
affected  thereJr-/  if  such  ranainder  would  then  cortirtue  to 
conforr,  to  the  terms  and  reqairements  of  applicable  lau-. 
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DE?APIME17r  CF  TRANSPOKDOlOh' 
UPBAN  ^n££  TRANSPOPOMlCls"  ACMINlSTRATICt; 
GRANT  AGREEMarr  FOR  SECTlCti  16(b)  (2) 

PAPT  II  —  TJ3<hE  AND  COKDITICNS 


CcrstitutiDg  part  of  the  OWTT  AGfEO€>n"  providing  for 
federal  fiiwicial  assistanoe  urdex  the  provisicns  of  the 
Urbar.  Transportataon        of  196f.  as  arended- 


Sectior.  101.    Defirutions.    As  used  in  this  Agreerant: 

"Application"  wBans  the  signed  and  dated  proposal  for  federal  financial 
assistA,->oe  for  the  Project,  together  with  all  explanatory',  s\5:pDrting , 
and  supplana-itar^'  docjnerits  heretofore  filed  with  IKIA  b,'  or  cr  behalf 
of  the  Gra.'itee,  whic^i  has  beer,  acoeptad  and  approved  by  UMIA. 

"Approval,  Authorization,  Ccncarrenoe,  Waiver"  means  a  oonscioiis, 
writter.  act  b^'  an  authorized  official  of  the  Goverment  granting 
peirj.5sio.-.  to  the  Grantee  to  perfonn  an  act  pursuant  to  this  Grant 
Agreener.t  v^ch  oould  not  be  perfonred  without  »uch  penrission.  An 
approval,  authorizatian,  oDncurrence,  or  waiver  peiTrittinc  the 
perforra.-ice  of  a  specific  act  shall  not  constitute  pemission  to 
perforrr,  siF'ilair  acts  unless  such  broad  penrissior.  is  clearly  stated. 
Oral  peirissian  or  interpretations  shall  have  no  legail  force  or 
effect. 

"Govemrent"  rea.ns  the  United  States  of  Arerica,  or  its  cognizant 
AgenC)-,  the  Departinent  of  Transportation  (DCTT)  or  its  Agency,  the 
Urban.  Mass  Transportatior.  AdTinistration  (UKTA)  used  hereafter 
interchingeably . 

"Grantee"  reans  any  entity  that  receives  federal  firkancial  assistanoe 
fro:  UMTA  for  the  acccrplis.^iTent  of  the  Project.    The  terTr  "Grantee" 
includes  any  entity  or  orgamizatior  to  **dch  federal  funds  have  been 
passed  through  for  the  accoTplishrent  of  the  Project. 

"Guidelines"  nean  th«  most  recently  dated  docurrent  which  sets 
forth  procedures  designed  to  assist  the  Garantee  in  performing 
the  obligations  ijTvosed  by  the  Grant. 
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SECTION  I 

COMPONENTS  OF  APPROVAL  PACKAGES 
SECTION  0 


Preparation/Typing 

(1)  Approval  Memo.     The  approval  memo  is  to  be  typed  on  standard 
white  memo  paper,  plus  one  concurrence  yellow  (Exhibit  A). 
Be  sure  to  correctly  determine  who  will  be  approving  the 
grant,  based  on  the  delegation  of  authority  guidelines 
contained  in  UMTA  Order  1100. 18B,  "Delegations  of  Authority 
for  Regional  Directors". 

(2)  Award  Letter  to  the  Grantee.     The  award  letter  is  typed  on 
regional  office  letterhead  stationery,   plus  one  concurrence 
yellow.     Copies  of  the  sample  format  for  original   and  amended 
grants  may  be  found  in  Exhibit  B.     The  signature  block 

will  always  be  that  of  the  Regional  Administrator. 

(3)  Regional  Planning  Justification.     The  justif  cation  is  typed 
on  standard  white  memo  paper.     The  signature  block  should  be 
that  of  the  preparing  official.     The  memo  should  be  addressed 
based  on  the  final  approval  authority.     The  regional  justifi- 
cation is  a  narrative  document  which  describes  the  appli- 
cant's planning  process,  the  purpose  for  which  Federal  funds 
are  requested,  etc.     A  samp  1 e  regional  justification  memo  is 
in  Exhibit  C . 

(4)  Project  Budget.     The  Project  Budget  includes  the  approved 
tasks  and  budgeted  amounts  of  UMTA  funds  from  the  UPWP,  the 
statwide  work  program,  or  individual   study  work  program  as 
appropriate.     A  sample  project  budget  is  shown  in  Exhibit  D. 

(5)  Cash  Disbursement  Schedule.     A  quarterly  schedule  of  expected 
cash  disbursements.     A  sample  Cash  Disbursement  Schedule  is 
shown  in  Exhibit  D. 

( 6 )  Proposed  Award  of  Contract  or  Grant  (Form  UMTA  F-101). 
Prepared  one  for  each  approval  ( see  Appendix  1,  Exhibit  D). 

( 7 )  Grant  Contract  Form,   "Instructions  for  Executing  Contracts. " 
One  form  should  be  included  with  each  approval   (see  Exhibit  E 
and  UMTA  C  8100.1). 


(8)  Routing  Slip.     Type  the  grantee's  name  (plus  affected  UZA  if 
different  from  grantee)  and  project  number,  plus  the  action 
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officer's  name.     Be  sure  to  use  the  correct  routing  slip  for 
the  size  the  category  of  the  grant  (Exhibit  F  of  Section  II). 

(9)  Grant  Agreement.     See  Exhibit  G  for  Part  I  of  Grant  Agreement 
rUMTA  F  2003)  . 
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SECTION  II 


(See  Section  I  for  definition  of  various  forms  and  documents) 

A.     Assembly  and  Placement.     Each  regional  approval  package 
should  contain  the  following  typed  documents.  Placement 
within  the  folder  is  subject  to  the  desires  of  the  Regional 
Director,  but  a  suggested  assembly  procedure  follows. 

1.  The  routing  slip  (designed  by  each  regional  office, 
according  to  desired  internal  routing)  is  stapled  to 
the  outer  cover  of  the  package  folder. 

2.  Inside,  on  the  left,  place: 

(a)  The  original  Approval  Memo,  with  all  referenced 
material 

(b)  The  original  Regional  Planning  Justification  Memo 

(c)  The  Original  Project  Budget 

3.  Inside,  on  the  right,  place: 

(a)  The  Award  Letter 

(b)  Two  copies  of  the  Budget  (to  be  mailed  to  the 
grantee ) 

(c)  Yellow  copy  of  Approval   letter  attached  to  original 
Part  I  of  the  Contract 

(d)  Four  copies  of  Part  I  and  Part  II  of  the  Grant  con- 
tract with  "Instructions  for  Executing  Agreements" 
attached  to  first  copy 

(e)  SF-424 

4.  Prepare  for  sending  to  UPA  (press  release  package) 

(a)  Two  copies  of  Approval  Memo. 

(b)  Two  copies  of  Justification  Memo 

(c)  Two  copies  of  UMTA  F  101  "Proposed  Award  of  Contract 
or  Grant" 
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APPROVAL:  Urban  Mass  Transportation  Grant 
for  Technical  Study,  Project  No. 


1 
2 


Applicant  name- 


Summary  of  Project  Budc^et:     The  applicant  has  requested  an 
80  percent  UMTA  grant  in  the  maximum  amount  of 
The  local  share  will 
Share  Contr i butor ( s ) 


be  provided  by   

e.g. ,  State,  appl icant. 


etc 


List  Local 


UMTA  Grant 

Local  Contribution 


$ 
$ 


Total  Project  Cost 


$ 


Project  Description:     This  project  is  based  on  the  unified 
planning  work  program  for  the   ^_  metro- 
politan area.     The  attached  memorandum 
cation  for  funding  this  project. 


provides  the  justifi 


ili^iii- of  Comprehensive  and  Transportation  Planning:  This 
planning  grant  is  included  in  a  program  for  a  unified  or 
officially  coordinated  urban  transportation  system  as  part 
of  the  comprehensively  planned  development  of  the  urban 
area.     This  Planning  Certification  was  approved  on  ( date ) 
and  advises  that  the  planning  requirements  of  the  technical 
studies  grant  program  have  been  satisfied. 


The  applicant  is  a  public  body  and  the 
for  the  grant  assistance  propsed  to  be 
is  a  sufficient  basis  on  which  to  make 
and  dtermination  required  by  the  Urban 
of  1964,  as  amended. 


project  is  eligible 
extended.  There 
al 1  of  the  findings 
Transportation  Act 


Chief,  Office  of  Planning  Assistance 


Date 
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^'     Civil  Rights  Review  -  The  Office  of  Civil  Rights  has  approved 
this  project^ (Attach  memo  if  region  has  no  civil  rights 
off  i  cer  . ) 


Civil  Rights  Officer  DaTi 

6.     Funds  in  the  amount  of  $   have  been  prevalidated  for 

this  project  from  FY  1979  resources. 


GCA  Dite 

Rgcommendat  i  on  -  I  recommend  approval  of  this  project  for 

a  grant  in  the  maximum  amount  of  $   which 

represents  80  percent  of  the  eligible  project  cost. 


( Program  Off  i  c  i  al )  Date 

If  funding  is  100%  it  should  be  noted  that  the  grant  is  of 
national  significance. 


APPROVED: 


REGIONAL  ADMINISTRATOR,  REGION 


DATE 


Program  Code: 
State  A-95  no: 
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Re:  Grant  Approval 
Project  No.  


I  am  pleased  to  advise  you  that  your  application  for  a  technical 
studies  grant  under  Section  8  of  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  has  been  approved  in  the  maximum  amount 
of   . 

The  studies  funded  under  this  grant,  in  refining  and  building 
upon  earlier  transportation  planning  in  the  region,  are  an 
integral  part  of  the  continuing  planning  process  as  reflected 
in  the  unified  planning  work  program  metropolitan  area. 


Insert  any  Terms  and  Conditions  as  Applicable 

We  are  enclosing  two  copies  of  the  budget  categories  and  four 
counterparts  of  an  Offer  of  Contractual  Assistance.  Although 
your  funding  request  has  been  approved  and  costs  can  be  incurred 
as  of  the  effective  date,  payment  cannot  occur  until  the  contract 
is  executed. 

If  you  have  any  questions  on  these  important  materials,  please 
call   ,  at  (phone  number). 

We  look  forward  to  working  with  you  on  this  worthwile  project. 


Sincerely, 


Regional  Administrator 


OELIGATION  DATE: 


Enclosures 
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Project  Description  and  Evaluation  for 
Technical  Study  Grant  Project  No. 
NE-09-0012,  Omaha-Council 
Bluffs  Metropolitan  Planning  Agency 

Transportation  Planner/Representatative 
Region  VII 

Regional  Administrator 
Region  VII 


BACKGROUND 


I11ad?'?^^"^°""^^^  Bluffs  Metropolitan  Area  Planning  Agency 
(MAPA),   IS  the  agency  responsible  for  comprehensive,  transporta- 
tion    and  transit  planning,   vested  with  the  A-95  review  respon- 
sibility and  the  recipient  of  one-half  percent  and  Section  8 
planning  funds      The  jur i sd ict i on  of  this  agency  includes  Douglas 
and  Sarpy  Counties,  Nebraska  and  Pottawattamie  County,  Iowa 
It  was  established  under  Iowa  and  Nebraska  enabling  legislation. 

Transit  service  in  the  Omaha  area  is  provided  by  the  Metro  Area 
Transit  (MAT),   a  public  body  formed  pursuant  to  state  statute 
in  1972,  to  replace  the  privately  owned  Omaha  Transit  Company 
and  City  Transit  Lines.     The  Omaha  Transit  Company  and  the  City 
Transit  Lines  were  terminated  due  to  a  spiraling  decline  of  re- 
venue and  service  that  followed  the  nationwide  trend  of  declining 
transit  use  after  World  War  II. 

In  recognition  of  the  need  for  a  healthy  transit  system,  the  City 
of  Omaha  committed  itself  to  the  development  and  maintenance  of 
a  modern  bus  system.     The  city  made  application  and  received  the 
approval  of  the  Urban  Mass  Transportation  Administration  May  25 
1973,  for  a  two-thirds  grant  (NE-03-0002)  to  assist  in  the  pur-' 
chase  of  the  assets  of  the  Omaha  Transit  Company,  a  fleet  of 
modern  buses  and  other  equipment. 

This  grant  will  provide  additional  funding  support  for  the  con- 
tinuing transportation  planning  program  in  the  Omaha  Metropolitan 
Area.     Over  the  past  year  MAPA  has  continued  working  on  the  major 
review  and  update  of  the  1980  Transportation  Systems  Management 
Plan  for  the  region,  and  in  conjunction  with  MAT,   initiated  a 
special  transit  study  concerning  the  needs  of  the  elderly  and 
handicapped  and  an  evaluation  of  service  improvement  alterna- 
tives to  satisfy  these  needs. 
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Scope  of  Work 

The  region's  FY   '80  Unified  Work  Program,  which  this  new  grant 
will  support,  reviews,  refines,   and  extends,  recurring  long  and 
short-range  transit  and  transportation  phases  of  the  continuing 
transportation  planning  process.     The  specific  UMTA-supported 
items  are  divided  into  the  following  major  categories: 

1.     Transportation  Planning  Program  Administration,  Program 
Development,  Review  and  Ass i stance- Inc 1 ud i ng  providing 
transportation  information,  developing  the  annual  Unified 
Work  Program,   coordinating  transportation  planning  in  the 
region  and  providing  for  other  support  activities  necessary 
in  carrying  out  the  program. 


2.  Planning  Coor d i nat i on  -  I nc 1 ud i ng  the  provision  of  formal 
agency  review  and  comment  on  planning  and  development  ac- 
tivities requiring  such  review  by  Federal,   state,   or  local 
law  or  policy. 

3.  Citizen  communication  and  par t i c i p at i on  -  I nc 1 u d i ng  providing 
and  supporting  a  forum  for  citizen  participation   in  the 
functional  planning  areas  of  MAPA,  presenting  and  explaining 
plans,  programs,  and  procedures  of  the  MAPA  planning  process 
to  public  and  private  agencies,  hold  public  hearings  and 
meetings  on  proposed  regional  plans  and  develop  newsletters 
and  news  releases  and  other  public  information  materials 

as  appropriate. 

4.  Elderly  and  Handicapped  Transportation  P 1 ann i ng- I  nc 1 ud i ng 
refining  the  results  of  the  FY  79  E  &  H  study  to  provide 
detailed  operational   information  regarding  bus  modifications, 
door-to-door  operations,  and  providing  coordination  of 
specialized  transportation  services  with  other  agencies 

to  better  serve  the  transportation  needs  of  the  E  &  H. 

5.  Transportation  Improvement  Program  -  Including  the  tabulation 
of  projects  from  state  and  local  capital   improvement  programs 
into  an  annual  element  and  staged  multi-year  program  of 
transportation  projects,  determination  of  the  consistency 

of  the  projects  with  the  long-range  plan  and  TSM  plan, 
coordination  of  joint  projects  with  different  costs  and 
program  stages,  and  the  development  of  cost  and  revenue 
summaries  for  the  annual  element  and  five-year  element. 


Exhibit  C 
Page  2  of  4 


UMTA  C  5100. lA 

i  1981 


Appendix  4 
Page  15 


6.     Transportation  Systems  Management  P 1 ann i ng- Inc 1 ud i ng  analyz- 
ing In  conjunction  with  state  and  local  agencies  the  existing 
highway  and  transit  network,   identifying  problem  areas 
and  suggesting  alternative  improvements  through  the  iden- 
tification of  traffic  engineering,  public  transportation, 
regulatory  pricing  management,  operational  and  other  improve- 
ments . 


7.  Long-Range  Transportation  P 1 ann i ng- I nc 1 ud i ng  the  continuation 
of  the  major  review  process  to  develop  the  COATS  2000  Trans- 
portation Plan  through  the  development,  testing  and  evalua- 
tion of  alternative  highway  and  transit  systems, 

8.  Transportation  Data  Development  and  Surve i 1 1 ance- I nc 1 ud i ng 
street  and  highway  inventories,  traffic  counting  program, 
financial  resource  data,  transit  capital  facilities  and 
equipment,  transit  usage  and  trip  characteristics,  transit 
service  characteristics,  and  transit  operating  and  cost 
data. 


9.     Regional   Information  Services-Including  monitoring,  coordina- 
tion and  further  centralizing  data  and  information  pertaining 
to  MAPA  region  through  correcting  and  updating  the  Geographic 
Base  File,  coordinating  the  review  and  update  of  statistical 
areas  for  the  1980  census,  computing  population  estimates 
for  member  counties  and  municipalities  and  preparing  and 
disseminating  statistical  reports  and  updates  to  the  regional 
information  and  data  director. 


COMMENTS 

The  officials  committee,  the  policy  committee  for  transportation 
planning,  will  provide  the  overall  policy  and  review  of  these 
transportation  plannng  activities  and  carry  results  and  recom- 
mendations to  the  MAPA  council  of  officials  for  its  action. 
The  Technical  Advisory  Committee  on  Transportation,  composed 
of  planning  professionals  from  other  local  agencies,  will  review 
the  technical  aspects  of  this  program.     Both  of  these  committees 
serve  to  coordinate  MAPA's  efforts  with  those  of  independent 
agencies  in  the  region.     In  addition,  a  Citizens  Advisory  Board 
has  been  established  as  a  means  of  security  wide  and  meaningful 
citizen  participation  during  the  course  of  the  study. 
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The  staff  of  MAPA  will  be  responsible  for  coordinating  and 
monitoring  the  work  of  other  participating  agencies  in  addition 
to  providing  technical   input  during  the  course  of  the  study. 

The  transit  planning  activities  described  under  this  study 
will  enable  MAPA  to  significantly  increase  the  transit  element 
of  transportation  planning  in  the  Omaha  area. 


Charles  L.  Donald 
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INSTRUCTIONS  FOR  EXECUTING  AGREEMENTS 


Attached  are  four  (4)  copies  of  a  Grant  Agreement  which  have  been 
signed  on  behalf  of  the  Urban  Mass  Transportation  Administration. 

The  person  officially  authorized  by  the  Grantee  to  accept  the 
Government's  award  of  financial  assistance  should  execute  the 
Grant  Agreements.     This  execution  should  be  witnessed. 

The  attorney's  certification  should  specify  the  date  the  Grantee 
authorized  the  execution  of  the  Government's  award.     That  will  be 
the  date  of  the  resolution,  ordinance,   board  minutes,  delegation 
order  or  other  "official  action,"  not  the  date  of  execution  of 
the  Grant  Agreement  (unless  the  execution  took  place  on  the  same 
day  it  was  authorized). 

Please  return  two  complete  copies  of  the  executed  Grant  Agree- 
ments to: 

Regional  Counsel 

Urban  Mass  Transportation  Administration 

Suite/Room 

Address 

City, State, ZipCode 

Please  also  send  with  the  Grant  Agreements  two  certified  copies 
of  the  document  which  authorizes  execution  of  the  award.     If  the 
execution  was  authorized  by  statute  and  further  delegated,  please 
be  sure  to  cite  the  statute  and  send  a  copy  of  the  delegation  of 
authority  to  execute  to  the  above  address. 

In  the  event  the  Grant  Agreements  cannot  be  returned  within 
the  ninety  (90)-day  period,   please  notify  the  Regional  Counsel 
immediately  in  writing  setting  forth  the  reason  for  delay  and 
requesting  an  extension. 
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PROJECT  NO; 
APPLICANT: 


ROUTE  SLIP:     APPROVAL  PACKAGE  ROUTING   (FOR  HQS  APPROVALS  ONLY)* 


NAME 


ROUTE 
SYMBOL 


DATE 

RECEIVED 


DATE 

OF  ACTION 


Regional  Administrator 

UPM  Program  Specialist 

UPM  Reviewing  Official 

Associate  Administrator 

Executive  Secretariat* 

Admi  nistrator* 

UPM  Program  Specialist 
*If  UOA-1   is  Signatory 


Checkl ist 

P 1 ann  i ng  Rev  i  ew 

P 1  ann  i  ng  Evaluation 

Unified  Ping.  Work 

Program 
UCR  Clearance  on  UWP 
State  A-95  Review 


Legal  Eligibility 
Appl ication 

Local  Share  Commit 
SF-424 

Complete  Package 


(Regional  Offices  may  design  a  similar  format  for  their  own 
internal  use . ) 
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UTA  Clearance  on  UWP 
for  Major  Areas 


Fund  Reservation/ 
Preval idation 

Advance  Copy  to 
UPA 

Release  Procedures 
Initi  ated 


date 


date 


COMMENTS: 


I 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORT^^TION  ADMINISTRATION 

NOTIFICATION  OF  GRANT  APPROVAL 

49  U.S.C.    §  1607 
(SECTION   8   -   TECHNICAL  STUDIES) 

Project  No. 


GRANTEE : 


ESTIMATED  TOTAL  PROJECT  COST: 


MAXIMUM  FEDERAL  SHARE: 


OBLIGATION  DATE: 


SOURCES  OF  FEDERAL  FINANCIAL  ASSTSTAwrP 


PROJECT  DESCRIPTION: 


DATE  REGIONAL  DIRECTOR 

r 
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UNITED  STATES  OF  AMERICA 
DEPARTMENT  OF  TRANSPORTATION 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

GRANT 
49  U.S.C.  £  1607 

(Section  8) 
PART  I 


THIS  GRANT,   effective  on  the  date  specified  in  the  Notification 
of  Grant  Approval    is  entered  into  by  and  between  the  United 
States  of  America   ("Government")   and  the  Grantee  named  in  the 
Notification  of  Grant  Approval. 

In  consideration  of  the  mutual  convenants,  promises,  and 
representations  herein,   the  parties  hereto  agree  as  follows: 

Sec.   1.     Purpose  of  Grant  -  The  purpose  of  this  Grant  is  to 
provide  for  the  undertaking  of  an  urban  mass  transportation 
technical  study  project   ("Project"),  with  Government  financial 
assistance  to  the  Grantee  in  the  form  of  a  technical  study  grant 
("Grant"),   under  Section  8  of  the  Urban  Mass  Transportation  Act 
of  1964,   as  amended,    ("Act")   to  state  the  terms  and  conditions 
upon  which  such  assistance  will  be  provided  and  the  understandings 
as  to  the  manner  in  which  the  Project  will  be  undertaken  and 
completed . 

Sec.   2.     The  Project  -  The  Grantee  agrees  to  undertake,  carry 
out,   and  complete  the  technical  study  comprising  the  Project 
substantially  as  described  in  its  Application  incorporated 
herein  by  reference,   filed  with  and  approved  by  the  Governm.ent, 
and  in  accordance  with  the  terms  and  conditions  of  this  Grant. 
The  "Project  Description"  in  the  Notification  of  Grant  Approval 
describes  the  Project  to  be  funded  under  this  Grant. 

Sec.    3.     The  Grant  -  In  order  to  assist  the  Grantee  in 
financing  the  cost  of  the  Project,  which  cost  is  estimated  to 
be  that  amount  stated  in  the  Notification  of  Grant  Approval, 
the  Government  will  make  a  Grant  in  an  amount  equal  to  eighty 
percent   (80?)   of  the  actual  cost  of  the  Project  as  determined 
by  the  Department  of  Transportation  upon  completion  of  the 
project  or  in  the  amount  specified  as  Maximum  Federal  Share 
in  the  Notification  of  Grant  Approval,  whichever  is  the  lesser. 

The  obligation  of  the  Government  to  make  Federal  Grant  payments 
in  any  fiscal  year  shall  not  exceed  the  amount  provided  in  the 
Project  Budget  for  the  fiscal  year  in  which  requisitions 

therefor  are  submitted  or  drawdowns  under  letter  of  credit  are 
made . 
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The  Grantee  does  hereby  ratify  and  adopt  all  statenents, 

representations,  warranties,  convenants,  and  materials  submitted 
by  it,  arid  does  hereby  accept  the  Government's  award  of 
financial  assistance  and  agrees  to  all  of  the  terms  and 
conditions  of  this  Grant. 

Executed  this    day  of   19  

ATTEST  BY 


.1        cr:-a:;izatio:j  title  ic:d  orga:; 


Certificate  of  Grantee's  Attorney 

I,  /  acting  as  Attorney  for  the  Grantee  do 

hereby  certify  that  I  have  examined  this  Grant  and  have 
ascertained  that  execution  of  the  Grant  was  authorized  on 

the  date  of   .     A  copy  of  this  authorization  is 

attached  or  has  previously  been  submitted  to  UMTA.  The 
execution  of  this  Grant  and  the  proceedings  taken  by  the 
Grantee  are  in  all  respects  due  and  proper  and  in  accordance 
with  applicable  State  and  local  law.     I  further  certify 
that,   in  my  opinion,   said  Grant  constitutes  a  legal  and 
binding  obligation  of  the  Grantee  in  accordance  with  the 
terms  thereof  and  certify  that  to  the  best  of  my  knowledge 
there  is  no  legislation  or  litigation  pending  or  threatened 
which  might  affect  the  performance  of  the  Project  in  accordance 
with  the  terms  of  this  Grant. 

Dsted  this    day  of   ,   19  . 


SIGNATURE 


TITLE  AND  ORGANIZATION 
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RELEASE  PROCESS 

c 


c 


r 


r 


Grant 
Program 


Final 
Approval 
Authorl ty 


The 
Awa  r  d 
Is 


05 

capi  tal 


HQS 


Over  IM 
popu la- 
t  ion 


Regional 

Office 

Action 


Send   2  unsigned 
copies   of  appro- 
val  memo  and 
UMTA   101    to  HQS 
Inside  the 
approval  package 


r 


HQS  Project  3 
Office  UPA 

Action  Action  ** 


1  )   Separate   press  1 ) 

release  materials 
from  approval 
package   and  for- 
ward   to  UPA. 


Send   advance  congres- 
sional Information 
form  to  1-30.  (1-30 
takes    It    to  I-IO). 


2)   Telephone  UPA  2)    T-IO   notifies   UPA  of 

for  notlfica-  official  release, 

tlon   of  signature 
action    by  HQS 
official. 

3)   Kntcr   release  date 
into  CRT. 


> 


Grant 
Program 


Final 
Ap  pr  ova  1 
Aut  ho  rl  ty 


The 
Awa  rd 

Is 


Reg  1 o  nal 

Office 

Action 


HQS  Project 

Office 

Action 


UPA 

Action 


05 

ope  ra  t Ing 


Regional 
Administrator 


1)   Forward    to  UPA 
advance   copy  of 
unsigned  approval 
letter,  approval 
memo,   and  UMTA 
101. 


2)   Telephone  UPA 
after  Regional 
Administrator  signs 
the   approval  memo. 


NO  INVOLVEMENT 


$1   Million   or  over 

1)  Send  congressional 
Infori'intlon   form  (or 
press    release)  to 
t-30  after  regional 
office    notifies  of 
approv;il  (1-30 
takes    !t    to  I-IO). 

2)  I-IO  will   notify  UPA 
of   official  release 
date. 


T)     Enter    release   date  in 
CRT. 


e 

z  > 


9°  o 


Under   $1  Million 

1)      Send  congressional 
information   form  to 
I-IO  (send 
information   copy  to 
1-30. ) 


2)     Repeat    steps   2   and   3  > 

above.  oo'" 
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r 


^^"^^  The  Regional 

'^r^^t  Approval  Award  Office 

Program  Authority  is  Action 


05 

ope  ra  1 1 ng 


HQS 


Over  1 
mil  lion 
populat  ton 
and  over 
$100,000. 


Send   2  unsigned 
copies    of  the 
approval  memo 
and    UMTA  form 
101  Inside 
the  approval 
package. 


r 


HQS  Project 

Office 

Action 


1) 


2) 


Separate  press 
release  materials 
from  approval 
package   !ind  for- 
ward    to  IM'A. 


After  approval 
memo   Is  signed 
telephone   UPA  for 
not  If  lea  t Ion  of 
signature  action 
by   HQS  official. 


UPA 

Action 


»  -o 

a 


$1   Million  or  over 

1)   Send  congressional 
Information   form  (or 
news   release)   to  1-30 
after   HQS  office 
notifies  of  approval 
(1-30   takes    It  to 
I-IO). 

2)    I-IO  notifies   UPA  of 
official  release 
date. 


3)   Enter   release  date 
Into  CRT. 

Under   $1  Million 

1)  Send  congressional 
Information   form  to 
I-IO   (send  Infor- 
mation copy   to  1-30. 

2)  Repeat   steps   2  and  3 
a  bove . 
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03  O 
—  O 


> 


Final  The  Regtona] 

Grant  Approva]  Award  Office 

Program  Authority  I.s  Action 


03 
08 

Title 
23 


HQS 


Send   2  unsigned 
copies   of  the 
approval  letter 
ap  prove  1   memo , 
and   UMTA  101 
to  HQS  Inside 
the  approval 
package . 


S3 

million 


c 


HQS  Project 

Office  UPA 
Action  Action 


I)   Separate   press  1)   Send  conj>resslonal 
materials    from  informatrlnn    form  (or 

approval   package  news    release)   to  1-30 

and    forward    to  (l-TQ   takes    it    to  I-IO). 

UPA. 


5 


CO 
00 


2)  Notify   UPA  of  2)    1-10   noifries   UPA  of 
signature   action  n'"ficial  release. 

hy    HQS   of f  i  r  ial  . 

3)  For   major  3)    Knter    release  date 
Section    3   pro-  i m t o  CRT. 

jects  requiring 
an  alternative 
analysis,  new 
technology,  or 
RD&D  projects 
which  exceed 
100,000,  hand- 
carry  approval 
package   to  M-60 
after    the  approval 
memo    is    si  gned , 

00  "O 

a  " 
a 


1 

r 


Final  The  Regional 

Grant  Approval  Award  Office 

Program  Authority  Is  Action 


03  HQS  1   million  Send   2  unsigned 

pop*    or  copies   of  the 

over   but  approval  letter 

less   then  approval  memo, 

$100,000.  and   UMTA  form 

101    to  HQS 
inside  the 
a  ppr  ova  1 
package . 


r 


HQS  Project 

Office 

Ac  t  ton 


01  X3 

oo-o 
n  i» 

end- 


UPA 

Action 


1)   Separate  press 

release  materials 
from    the  approval 
package   and  for- 
ward   to  UPA. 


1)   Send  congressional 
information   form  to 
I-IO   (send  Information 
copy    to  1-30). 


2)   Telephone  UPA 

for  notification 
of   si gna t u r e 
action  by  HQS 
official. 


2)    1-10  notifies   UPA  of 
official    release  date. 


3)   Enter  release 
into  CRT. 


date 


3: 
•-3 
> 


00 


Grant 
Program 


09 

03 
05 

capl tal 

Title 
23  16 
(b)(2) 
17 


Final 
Approval 
Author! tv 


The 
Awa  rd 
Is 


Regional 
Administrator 


R  p  K  I  on  a  I 

Office 

Action 


H()S    I'm  j PC  r 
Office 
Act  ion 


1)    Forward    to  UPA 
2  advance 
copies  of 
'I n s  i  gn I? f1  appro- 
val   memo ,    a  nd 
IIMTA  101. 


2)   Telephone  UPA 
after  Regional 
Administrator 
R  i  gns  the 
approval  memo. 


NO  I  ;jvoLVi'.:ii,NT 


II  MA 

Act  Ion 


Over  $100,000 

1)   Send  congressional 
Information    form  (or 
news    release)    to  1-30 
after    regional  office 
notifies   of  approval 
(X-30   Lakes    it  to 
I-l  0. 

2  )    1-10  wt 11    notify  UPA 
of   official  release 
date. 


3)   Enter    release  date 
Into  CRT. 


Under  $100,000 

1)  Send  congressional 
information    form  to 
I-IO   (send  infor- 
mation  copy    to  1-30). 

2)  Repeat    steps    2   and  3 
above. 


